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U.S.  Department  of  Justice 


'ederal  Bureau  of  Investigation 


Washington,  DC  20535 


23  May  2011 


Subject: 


Request  for  Engineering  Change  Proposal: 


Please  find  attached  the  supplement  to  the  originaJ 

Jm  mm  mmm 

developed  by  the  Federal  Bureau  of  Investigation  (FBI),  was  awarded  under in 

September  of  2010  for  these  requested  engineering  services,  llus  enhancement  to  the  original 

Ishall  be  performed  in  accordance  with  the  Contract shall  provide  technical  and  cost 

engineering  change  proposals  (ECP)  to  support  this  enhancement  as  set  forth  in  the  SOW.  Labor  rates 
and  similar  costs  were  agreed'upon  at  the  award  of  the  contract  and  Task  Order,  as  a result,  the  FBI  does 

not  anticipate  an  extensive  Cost  Proposal.  Estimates  of  houns  per  labor  category  are  required  at  a 

minimum.  Additional  supporting  documentation  is  also  attached  and  referenced  in  the  SOW 
enhancement  document. 


b7C 

-7  rr* 
J / ili 


If  there  are  any  question  regarding  this  SOW  please  submit  them  to  my  office  within  the  next 
five  (5)  business  days.  It  is  requested  tha|  review  the  enclosed  SOW  and  if  the  proposed  contract 
vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical  ECP  should  be  submitted  in 
accordance  with  the  terms  and  conditions  of  the  Contract  no  later  than  June 14. 201 1 at 1:00  PMEST  or 


above  o: 


stions  concerning  this  matter,  please  contact  me  at  the  e-mail  address 


.ontractmg  Officer 


Attached:  Supplemental  Statement  of  Work  fo 
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Government  Furnished  Information  ( GFI) 

As  part  of  this  Task  Order  enhancement  documentation  the  Government  will  provide  the 
following  information: 


The  Government  will 


QI^(^£^5g]F]ED//F000/ 

STATEMENT  OF  WORK 


JlLL  IHFORI'IATI  om  cohtaihed 
HEFEIl  IS  TUCLASSIFIED 

-1..E  ““  ^ ““  iQ  ^ 0^  ^ ^ I ^ ^ ^ 2 


hlE 


1 SCOPE 

1.1  Task  Overview 

» 

This  Task  Order  requires  that  the  Contractor  provide  enqineering  services  to  the 


1.2 


The  FBI  is  the  pfineipal  investigative  arm  ofthe  United  States  Department  of 
Justice.  It  is  charged  with  gathering  and  reporting  facts,  locating  witnesses,  and 
obtainina  evidence  in  cases  involving  Federal  iurisdiction.  The  mission  of  the 


FBI'q 

and  other 


is  engaged  in  a numb( 
on  developing  thj 
capabilities  required  for  law  en 


|is  to  providel |to  the  FBI 

int  anpnniAR  and  to  fiiippnrt  their  ability  to  conduct  lawfully 

To  that  end,  thel 

number  of  development  projects  and  activities  that  focus 


liectives. 


projects  supported  through  the 

lare  primarily  engaged  in  the  accurate  collection,  processing  an( 
presentation  of]  I 


I u6  Tocus  OT  inis  ov©r8ii  6TTon  IS  IQ  DroviQB  in©  eng  I 

enhance  the  effectiveness  of  the 

necessary  to  support  specific  case  requirements  toi 


iervices  required  to 


tments  shall  be  designed  to 


'b7  F 


improve  the  overall  functionality  of  th( 
The  purpose  of  this  SOW  is  to  descri 


g necessary  to  support  the  FBI's 
:hrough  engineering  support  to 

b3 


b7E 


Deliverables 

• Project  Management  Plan  (See  Section  2.2) 

• Weekly  Status  Report  (See  Section  2.3) 

• Monthly  Program  Review  (See  Section  2.3) 

• Final  Summary  Report  (See  Section  2.2) 


UNCLASSIFIED//FDUO/LES 
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a)  Special  Requirements  - N/A 


SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 
breech  of  security  will  result  in  Immediate  termination  of  the  program  and  possible 
reperciissions, both 0n|j 

information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 


procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 


Project  management  plan  shall  consist  of  the  Contractor’s  proposed  solution  to  3 

include  the  composition  of  required  project  team,  complete  task  schedule,  and  hiE 

total  labor  and  non-labor  costs  for  fully  implementing  the  proposed  solution. 

Stains  Reporting 


FBI  Contracting  Officer’s  Technical  Representative 
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Federal  Bureau  of  Investigation 
Engineering  Research  Facility 


UNCLASSIFIED//FOUO/LES 
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UNCLASSIFIED//FOUO/LES 

Building  27958A 


Federal  Bureau  of  Investigation  , “ 

^ -DD 

Engineering  Research  Facility 

Building  27958A  b7E 


Quantico,  VA  22135 


UNCLASSIFBED/ZFOtJO/LlS 
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I2*'20{  (Rev*  9*6*2(X)6) 


AIL  INFOFHATIOH COHTAIHED 

HEKEIB  IS  OTCLAgSIFIED 

DAXE  10-15-2012  BY  65179  DHH/es 


U.S.  Department  of  Justice 

Federal  Bureau  of  Investigation 


Purchase  Order  for  Supplies  or  Services 


IMPORTANT:  Mark  alt  packagaa  and  papata  with  contract  and/or  order  n 
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'DNTRACTOP  EXCEEDS  Fl.SNDTNf 

^!.L  PAYMENTS  BY  THE  GOMERNMHWT  UNB 
■iE  MA£)H  »Y  EuNf/B  1 RANBF 

3HAU„  PROUXty;:  ON 
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14. Typd  of  Orcier 

'* 

D lit.  Puithia®  - Pkjase  furnish  tho  fcNtowIng  undtef  ttie  terms,  and 
Cotxfitions  spflci€ed  on  both  sides  of  this  onctef.  tfte  aJ>ov9  (RtolaUon 
number  if  irKficated,  smd  ttte  attached  sheets,  if  at^,  Indudir^  dellvory 
as  frjdfcated. 


Polot  of  Contact  • Purchase  Order  informatfon 


O 8»  IMImy  * This  delivery  order  Is  subject  to  Insteycttoos  con- 
taifted  on  this  s^a  only  of  this  form  aixl  is  isaited  sut^ecl  to  the  terms 
and  conditions  of  the  atxjve  numbered  «>ntracf. 


15, 

Grand 


See  Instructions  on  Reverse 


Point  of  Contact  • Invoice 


16.  Unltod  States  of  America 

By  (Signature) 

17.  Namof7>pod; 

*v  V V’  J V V V V ' ’ • 

Title:  Contractmg  Offter 

12-201  (Rev.  9-6-2006) 


U.S.  Department  of  Justice 
Federal  Bureau  of  Investigation 


IMPORTANT!  Marie  ill 
1.  D>te  of  Order 


Purchase  Order  for  Supplies  or  Services 

Iff  an^  papers  witli  oontrict  ami/of  tinmmmms 


’V  } X,  / C %•  {.if  . II 

6«  To  Contractor  fAfama,  Addmss  am^Ztp  Code): 


L No.  I 4.  Mod,  Data 

[ c 

7.  Ship  to  (Consignee  mi  sHtess,  Zip  Code): 
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9.  Send  Invalee  to:  (Name,  Address  and  Zip  Code): 
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5.  Page  No. 
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11.  F.O.B.  Point 
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13.  Schedule 


12.  Discount  Terms 
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14.  Type  of  Draer 

O A, Purehiie- Please  fumhhthefoltowfngontter  the  tamt8,a^ 
Cortdit^is  spedf.ad  on  both  ^des  of  this  order,  tfio  above  quotation 
number  if  indicaied,  ana  me  attacbea  sJteeis.  If  any.  Including  delJveiy 
as  indicated. 


Q 0.  DetIviHry  •This  dsiiveiy  order  Is  sub^ 

talned  on  titis  side  only  of  this  fonm  and  is  Issued  suf^ect  to  the  Uirms 


45. 

Grand 

Total 
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See  instructions  on  Beverse 


I I ^ Point  of  Contact » Purchase  Order  InfoiTiiatlont 


Point  of  Contact  - Invoice 
Coramcicial  Payments  Uni 


16.  Untied  States  of  America 
By  (Sr^nafure) 

17,  Hame  (Typed) 

Title:  Contracting  Officer 
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RIGINAL 


12-201  (Rev.  9-6-2006)  ' 


U.S.  Department  of  Justice 
Federal  Bureau  of  Investigation 


^11  pap#r»  wi 

1>  DataofOrcler — 2»  OrdpL 

0*'%  • , *4  / , ‘1/i  t I 


Purchase  Order  for  Supplies  or  Services 

conimct  aiKt/or 


7.  Ship  to  (Consignee  and  address^  Ztp  Code):  ^ 
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a.  Issuing  Qffico  (Address  coirespondence  to); 

EURHftl'  OF  INVFrn'lBqri 

pRO'.rjsi'iKfr.w  r srr.CT  i om 

'^nriM  ifrs.  f.‘  j;  f r.i  r.”.- 

rvr' :p.,i7;^i’i.f: 


10.  Business  CIssaification 


9.  Stml  Invoice  to:  (Name,  Address  and  Zip  Code): 


Supplies  or  Services 
(B) 


HMRFAii 

AT' n-i . 

♦ ft  ^ 

r.iMli  ;>]Tn?rTr7Tn!TFr5 
|••sllANTi^^.  vr=  -•'•s ;5‘rr 


r ; i^-roT  \V*W 


11.  F.O.B.  Point 

MsrrrNtTf-rON 


13*  Schedule 


12.  Discount  Terms 

>p 

r^'iv.T  dp; 


b3 

-b6 

b7C 

-bTE 


Quantity  Ordered  Unit 

(C)  (D) 


Unit  Price 
{£) 


Amount 

(F) 


J*’ f?' ? .J^....,..^ M. ^*^....ft4 ^ ^ ^ w# •* ft 

inqn  i ivn  ; r.«{rn‘  r iir,>--  v hmd ; : >'■:;  I 

I SE R y T ■■'!••  E ■Li  i B.  ■■  \ ApAl  -ik; 
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■?Qi.u  aMf-  DWXlj^ENTPT  j (.^q.  B=^;"RD  tpi!  Ti  -:;vF  i3:^Rl-EW!Ii.!  I'i. 

coNTRAcro:^  Til:  NOT  m ' 'Cim 

OF  THIS  TA'"i<INj3.  POP  FOP  Fl.JlMDU-iS  L.Ihfe-  P. / =0/ 11 '-'^/3  . ‘ = 

iNyoiCE  in  cnTf-iJ  liFnHnTf-Tji  i.,u!D,:-jW!;:F:  uj.kl. 

COME  FROMI  I TE.  COMTlf^rrOR  "XCf- EtX 

FUNDIN8  AT  DWM  H)sK„ 


14.  Type  of  Older 

□ A Purchase -Pleasa  furnish  the  foilov^  under  the  terms,  and 


D B.  D^ivery  - This  deHvery  order  is  subject  to  instructions  con- 
iained  on  this  side  only  of  tf«s  form  and  is  isst^  subject  to  the  ternis 
ard  conditions  of  the  above«number«j|  contract. 


as  liKiicated. 

i",  h t T*  ri .-• * 


CON T Rh C to H MUNB E R 

Point  of  Contact  - f^rchaae  Order  Information: 


16.  United  t 
Br(Sigt 


15. 

Grand 


See  Instructions  on  Beverse 


Washington,  DC  20535 


12  July  2010 


Subject: 


b6 

b7C 

b7E 


De 


Please  find  enclosed  a copy  of  the  Statements  of  Work  (SOW)  for  engineering  services 
developed  by  the  F ederal  Bureau  of  Investigation  (FBI). . 

The  FBI  is  interested  in  obtaining  a proposal  for  this  task  to  be  perfomied  in  accordance 
with  the  subject  Contract.  Contractor  shall  provide  technical  and  cost  proposals  to  support 
tasking  as  set  forth  in  the  Statement  of  Work. 

If  there  are  any  question  regarding  this  SOW  please  submit  them  to  my  office  within  the 
next  five  (5)  business  days. 


It  is  therefore  requested  that  your  company  review  the  enclosed  SO  W and  if  the  proposed 
contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical  proposal  should 
be  submitted  in  accordance  with  the  terms  and  conditions  of  the  FBI's  Contract  no  later  than 
August  2, 2010  1:00  PM  EST  or  sooner.  Unclassified  proposals  maybe  email  to 


kll  IWFnRMTIOM  noiTA.T>TF:i 
HEPZIIf  IS  OTCLASSIFIED 
DATE  lO-lS-2012  BY  65179 


/l!S 


U.S.  Department  of  Justice' 


wm 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 


23  May  2011 


Subject: 


Request  for  Engineering  Change  Proposal 


Dear 


Please  find  attached  the  supplement  to  the  originall Jtatements  of  Work  tSOW) 

developed  by  the  Federal  Bureau  of  Investigation  (FBI^j  Was  awarded  under  |n 

September  of  2010  for  these  requested  engineering  services,  ims  ennancement  to  the  original 
~ shall  be  performed  in  accordance  with  the  Contract  shall  provide  technical  and  cost 

engineering  change  proposals  (ECP)  to  support  this  enhancement  as  set  forth  in  the  SOW.  Labor  rates 
and  similar  costs  were  agreed  upon  at  the  award  of  the  contract  and  Task  Order,  as  a result,  the  FBI  does 

not  anticipate  an  extensive  Cost  Proposal.  Estimates  of  hours  per  labor  category  ard  required  at  a 

minimum.  Additional  supporting  documentation  is  also  attached  and  referenced  in  the  SOW 
enhancement  document. 


If  there  are  any  question  regarding  this  SOW  please  submit  them  to  my  office  within  the  next 
five  (5)  business  days.  It  is  requested  that  [review  the  enclosed  SOW  and  if  the  proposed  contract 
vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical  ECP  should  be  submitted  in 
accordance  with  the  terms  and  conditions  of  the  Contract  no  later  than  June  14, 201 1 at  1:00  PM  EST  or 
sooner.  Unclassified  proposals  shall  be  emailed  tol 


Should  you  have  any  questions  concerning  this  matter,  please  contact  me  at  the  e-mail  address 


above  oi 


Sincerely, 


lontractmg  Officer 


Attached:  Supplemental  Statement  of  Work  fo 


ALL  IIJFORHATIOl  COITAIHED 

HEEZIII  IS  roiCLASSiriED 

DATE  10-15-2012  BY  65179  DHH/es 


U.S.  Department  of  Justice 


Federal  Biureau  of  Investigation 


Washington,  DC  20535 


22  March  2011 


Please  find  enclosed  a conv  of  the  Staternents  of  ~\\^orlc  for  engineering  services- to 

provide  aq  Junder  the  task  previously 


awarded  by  the  Federal  Bureau  of  Investigation  (FBI).  This  enhancement  to  the  original  Task 
shall  be  performed  in  accordance  with  the  subject  Contractp  jiall  provide  technical  and 


cost  proposals  to  support  this  enhancement  as  set  forth  in  the  attached  Statement  of  Work. 
Because  labor  rates  and  similar  costs  were  agreed  upon  at  the  award  of  the  contract  and  Task 
Order,  an  extensive  Cost  Proposal  is  not  anticipated.  Estimates  of  hours  per  labor  category  are 


required  at  a minimum. 


ease  spbmit  them  to  my  office  within  the 
review  the  enclosed  SOW  and  if 


If  there  are  any  question  regarding  this  SOW  p 
next  five  (5)  business  days.  It  is  requested  that  you  the 

the  proposed  contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical 
proposal  should  be  submitted  in  accordance  with  the  terms  and  conditions  of  the  FBI's  Contract 
prior  to  but  no  later  than  April  7, 2010  1:00  PM  EST.  Proposals  may  be  submitted  through  fax  at 


one  of  the  numbers  below  or  through  unclassified  e-mail  a 


Should  you  have  any  questions  concerning  this  matter,  please  contact  me  at 
response  may  be  faxed  to  secure  fas 


Sincerely, 


' 3 


uomraciing  umcer 


h6 
h 
•b7E 


/ w 


Attached:  Enhancement  to  Statement  of  Work  fo 


935  Pennsylvania  Ave.  N.W. 
JEH  Bldg  Room  6853 
Washington,  D.C.  20535 


Very  truly  yours, 


r 


1 

? 

I 


ALL  IlFOraUkTIOH  COUTABED 

HEREIl  IS  UlCLASSIFIED 

DATE  10-15-2012  BY  65179  DMH/rs 


U*S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 


21  March  2011 
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Contract: 

Subject: 


responses  iq 


•b3 

b6 

b7C 

b7E 


Good  Afternoon 


Please  accent  this  letter  as  the  Federal  Bureau  of  Investigation’s  official  acceptance  of  the 

lated  18  March  2011,  Revision  A. 


4 


If  there  are  any  questions  please  do  not  hesitate  to  contact  my  office. 


s 

1 


Contracting  Uincer  . 

Science  and  Technology  Contracts  Unit 


\ 


i 


T 


ALL  IHFORHATIOH  COHTAIIEL 


nlLrJLiW  Lzi  ujyLLJi^Jol r 

DATE  10-15-2012  BY  65179  DHH/cs 

U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 
13  July  2010 


b-3 

b6 
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Subject: 


Dear 


Please  find  enclosed  a copy  of  the  Statements  of  Work  (SOW)  for  engineering  services 
developed  by  the  Federal  Bureau  of  Investigation  (FBI). 

m 

The  FBI  is  interested  in  obtaining  a proposal  for  this  task  to  be  performed  in  accordance 
with  the  subject  Contract.  Contractor  shall  provide  technical  and  cost  proposals  to  support 
tasking  as  set  forth  in  the  Statement  of  Work. 


If  there  ^e  any  question  regarding  this  SOW  please  submit  them  to  my  office  within  the 
next  five  (5)  business  days. 


It  is  therefore  requested  that  your  company  review  the  enclosed  SOW  and  if  the  proposed 
contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical  proposal  should 
be  submitted  in  accordance  with  the  terms  and  conditions  of  the  FBI's  Contract  prior  to  but  no 
later  than  August  3, 2010  1:00  PM  EST.  Unclassified  proposals  maybe  email  to 
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1 AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 

i _ 

1,  CONTRACT  ID  CODE 

PAGE  C 
1 



)F  PAGES 
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i 2.  AMENDMENT/MODIFICAITON  NO. 

? 

3.  EFFECTIVE  DATE 

4.  REQUISITION/PURCHASE  REQ.  NO, 

5.  PROJECT 

NO.  (If  applicble) 

1 Mod  2 

% , 

04/08/11 

> 

i 6,  ISSUED  BY  CODE 

1 

7.  ADMINISTERED  BY  (If  other  than  Item  6)  CODE 

T ^ ; 

1 Federal  Bureau  of  Investiaation 

Same  as  Item  6, 

i 

*♦ 
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{ 

.1 
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S«  NAME  ADDRESS  OF  CONTRACTOR  {No.,  stroot,  county,  Stato  and  ZtP  Codo) 


CX) 


8A.  AMENDMENT  OF  SOUCIATION  NO. 


9B.  DATED  ISEE  ITEM  1 1) 


b3 

b6 

b7C 

b7E 


T 


*/ 


irtA  MrtniPtnATtnM  np  rnN’^RAr.TjARriPR  NO, 


CODE 


FACILITY  CODE 


108,  DATED  (SEE  ITEM  11) 

04/07/11 


1 1 . THIS  ITEM  ONLY  APPLIES  TO  AMENDMENTS  OF  SOLICITATIONS 


The  atKJve  numbered  solidtation  Is  amended  as  set  forth  in  Item  14.  The  hour  and  date  specified  for  receipt  of  Offers  □ is  extended.  □ is  not  extended. 

Offers  must  acknowledge  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  In  the  solicitation  or  as  amended,  by  one  of  the  foHowing  methods; 

copies  of  the  amendment;  (b)  By  acknowledging  receipt  of  this  amendment  on  each  copy  of  the  offer  submitted; 


■1 

% 

I 


(a) By  completing  Items  8 and  15,  and  returning 

Of  Cd  By  separate  letter  or  telegram  which  includes  a reference  to  the  soliditadon  and’amendment  numbers,  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVED  AT  THE 
PLACE  DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  TOE  HOUR  /WD  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION.OF  YOUR  OFFER.  If  by  virtue  of  this  amendment 
your  desire  to  change  an  offer  already  submitted,  such  change  may  be  made  by  telegram  or  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendment,  and  Is  received  prior  to  the  opening  hour  and  date  specified. 


12.  ACCOUNTING  AND  APPROPIRATION  DATA  (If  reguired) 


13. THIS ITEM ONLY APPLIES TO MODIFICATiQN OF CONIBAOTS/QBDIRS. 


IT  MODIFIES  THE  CONTRACT/OBDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECK  ONE 


A,  THIS  CHANGE  ORDER  IS  ISSUED  PURSUANT  TO:  (Specify  authority)  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MADE  IN  THE  CONTRACT  ORDER 
NO.  IN  ITEM  1QA, 


i 

i 

n 

Ir 

♦I 

% 

4 


f 


n 

V 

'I 

I 



4! 

4 

i 

I 

"X 

1 

1 

I 

“3C 

r 

I 

I 

I 

4 

% 

I 

€ 

i 

i 

4 

%■ 

\ 

Tt 

I 


B.  THE  ABOVE  NUMBERED  CONTRACT/ORDBR  IS  MODIFIED  TO  REFI^CT  THE  ADMINISTRATIVE  CHANGES  (such  as  changes  In  paying  office, 
appropriation  date,  etc,)  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b). 


C.  THIS  SUPPLEMENTAL  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHORirV  OF: 


D.  OTHER  (Specify  type  of  modiflcaticm  and  authority) 

FAR  43 .103  (a)  Bilateral  and  FAR  32 . 7 Funding 


E.  IMPORTANT:  Contractor  Is  not,  is  required  to  sign  this  document  and  return 


copies  to  the  issuing  office, 


14.  DESCRIPTION  OF  AM0^DMENT/MODIFI(DATIQN  (Organized  by  UCF  section  headings,  including  solicitation/contract  subject  matter  where  feasible.) 

The  purpose  of  this  modif icatlQn is to  cie  ^ ^ t | 

for  services  under  thef 


rroviae  increme 
awarded  under[ 


land  the  corresponding 


SF-30  Mod  1.  Services  are to he perfoiited  in  accordance  with  the  SOW,  schedule  agreed  upon  at 

award, Terins and Conditions  nfl  ^ 1 and FYll Continuing Resolutions . ^ All  technical 

guidance  is  to  come  from  COTRl [Funding  for  this  PO  shall  be  utilized  with  a POP 


of  4/8/11-9/30/11?  funding  f r ^ t Ee p ^ g P0  be  exhausted  first  before  utilizing  this 

PO.  Contractor  exceeds  funding  at  own  risk. 


b? 


Do 

b7C 

Jj7E 


Except  as  prowded  herein,  all  terms  and  conditions  of  the  document  referenced  in  Item  9A  or  tOA,  as  heretofore  changed,  remains  unchanged  and  in  full  force  and  effect. 


TsA.  name  AND  TfTLE  OF  SIGNER  (Type  or  print) 

1 6A.  NAME  AND  TITLE  OF  CONTRACTING  OFFICER  (Typo  of  print)  ] 

! 

1 

, 

[ 

Contracting  Officer 

r 

1 SB.  CONTRACTOR/OFFEROR 

15C.  DATE  SIGNED 

1 6B.  UNITED  STATES  OF  AMERICA 

16C,  DATE  SIGNED 

L 

r 

t 

(Signature  of  person  authorized  to  sign) 

{Signature  of  Contracting  Officer) 

II  1 

t 

NSN  7540-01-1 52-8070 
Previous  edition  unusable 
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12-201  (Rev.  9-6-2006) 


DATE  10-15-2012  BY  65179  DHH/es 


U.S.  Department  of  Justice 
Federal  Bureau  of  Investigation 


Aj  gjjif 


Purchase  Order  for  Supplies  or  Services 


tMI>om‘AKT:  Rlark  all  packagas  and  papera  with  oontmct  and/or  o 


04/07/20:1.  :f. 


s*  If  |yj|f^g  0f||^ 


7.  Ship  to  (Consignee  and  address.  Zip  Code): 

BURifTAU  of  m 

AT  T'Nn  f 

BU I !..J) iNO  2775BA 
QUANT  :i:  CD , M A 22 1 35 


9. SeiwUhvoIoa  toj 


EST:i:8AT:iT:)N 


10.  Business  Classification 

THER  LARGE BUSINESS 


11,  F.O.B,  Point 

DEBT X NATION 


13. Sohsdula 


12,  Discount  Terms 

NET  30  DAYS 


□NDITIONS  OF  THE  noNTPApT ..  ANn  i-Y  i 1 If-jf?  . TECHNICAL 
UXDANCE  CONES  FROM  COTR  INVOICES  TO  COTR 

ONTftACT  GR  IXXCEIXDS  F UNDS  AT~  OWN  PLKSKIpOP  4/0/ 1 L •9/30/ 1 1 

LL  PAYNENTS  lY  THE  GOOERNNlNT  DNDER  TO  IS  ORDER  SI-1AI..I.. 

E MADE  BY  ELECTRONIC  FUNDS  TRANSFER  (EFT).,  THE  VENDOR 
l-tAL.L  PROVIDE  TI-IIS  rNFORMATXON  ON  EACH  INVOICE  01-( 

UBMIT  SF-38e:i.  FORM  TOs  FBI CQMME:R{::IAL  PAYMEiMTS  UNIT 
— RM„  1987.,  iJ 


DOR 

IT 


9J5S  F‘ENNBYLMANXA  AMENlllE, 
WASHXHDTDN.^  DC  20535 

F THIS  INFORMATION  IS  NOl’  AVAILABLE  TO  TOE  OOMER? 
HE  INVOICE  WILL  BE  CONSIDERED  AN  IMPROPER  INVOICIi 
HALL  BE  RETURNEDu 


14.  Typo  of  Order 

O /t  purch«t«  ^ Please  himbh  the  tallowing  i»Ktef  the  terms,  and 
Conditions  sped^ad  on  hotti  sides  of  this  order,  the  above  quotation 
number  rf  incKcaled,  and  ^e  attached  sheeis,  if  any,  Indud^  delivery 
as  Indicated. 


Point  of  Contact  • Purchase  Order  Information 


O B. l3ithrery-1hbdelhreiyor<terissubie^ 

talned  on  this  side  only  of  this  lorni  and  Is  issu^  sut^act  to  tha  terms 

and  conditions  of  the  above^numbered  comract. 


IS. 

Grand 

Total 


V vvvvvvvv 
l/yA  AAAA  AAAA 

Sm  /Dsfnief/ons  on  f^evGrs& 


Point  of  Contact  - Invoice  F 
Coiioumercbi  Payraents^^^l^^ 


16.  United  States  of  America 
By  (Signature) 


17,  Name  (Tj^peef) 

Ttite:  Contmeting  Officer 


XXXXXXXXX.XX 


O'',  CO 


Purchase  Order  for  Supplies  or  Services 


4.  Mod.  Date - 

04/07/20:1.1 

1 

1 

■in 

R 


8.  IssulnoOHlM  (Address  conespondence  to); 

liiiDERtJiL  BUREAU  OF  iCNVESF'XOA’nGN 
l^jRaCUREMENT  SECT  I ON 
ROOM  6823,  JEF  BU>0.. 

WASHINGTON,  BG  20535 


7.  Ship  to  (Consignee  and  address,  Zip  Code): 

FEDERAL  BUREAU  OF  imyESTJGAIIDN 
AT  T‘N  11 


BUILDING  27 959 A 
QUANT  ICO..  OA  22135 


9.  Send  Invoice  to:  (Name,  Address  and  Zip  Code): 
r-FDFRAl  Rl.ilvFAII  1 IF  TNOFSTIGATION 
ATTN  11 

build:.NU  27^>S8A 

QUANTICO ..  y A 22 1 35 


fe3- 


i$ 
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b7C 

b7E 


10.  Eutlnose  Classification 

THER  lARBE  BUSINESS 


11.  F.O.8.  Point 

>ESTINATION 


12.  Discount  Terms 

NET  30  DAYS 


13. Schedule 


XInem 

(A) 


Supplies  or  Services 
(B) 


Quantity  Ordered 


IlyC 

(C) 


umr 

(0) 


TMItPritar 

m) 


“Amocnr 

<F) 


I 

1 

>r 


ir- 
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PROPER  INVOICE  SUBMIITED  FOR  PAYMENT  TO  THE 
ONTAIN  THE  FOLLOWXN&k  THE  NAME  OF  THE  MENBORij 
IlNyOICE  NUMBERii  'n-IE  CONTRACT  OR  PURCI  IASE  ORDER 
I HE  INVOICE  BATE!!  DESCRIPTION  (luE..  NAME  OR  ITI 


BI  Ml 


K-K-K- 

1ST 


NUMBf 
:M  LI 


R 


M 


¥ 

4 


NUMBER),  PRICE  AND  QUANTITY  OF  GOODS  lOR  SERMICI 
RENDERED?,  SHIPPING  AND/OR  PAYMENT  TERMS i|  TAXPA 
HANKING  / ROUTING  NUMBER  TO  ALLOW  EF*l|  Pf^MENTi; 


8 


ER  I 
CONTA 


Dll  II 
C’T 


N 

c: 

Vf. 


AME,  Trri..E  AND  TELEFI-ra  NUMBER  FtNB 
UBSTANTTATIN6  BOCIJMENTATION  AS  FCEQUtf 
ONTRACT . 


ANY  OTHER 

^:eb  by  THI 


PP'*.  il* 


HOTEii  THE  FEDERAL  GOyERNMENT  IS  GURRENTLY  OPt 

■'  < CR ) 


IRATINCi 


UNDER  A "CONTINUING  RESOLUTICIHI 
PURCHASE  ORDER  HAS  BEEN  I8SUEI 
L.IMITED  FUNDING  UNDER  THE  TERh 
R’ESOUjriON  TO  COVER  EXPENSFIS 
GOVERNMENT  DURING  THE  PERIOD 


"TT" 


m 


*1 

4 


i 


:0N 


FOR  Auri-iq) 
IS  01"  A C 
INCURRED B 
0/01/10  T 


RIZED 
riNUING 
THE 

j-IROUGHl 


14.  Typo  of  Order 


O A.  Purchase  - Please  furnish  the  foHowlr)g  urKler  the  terms,  and 
Conditions  speettied  on  both  sides  of  this  order,  the  above  quotatlc^i 


O B.  Dellvwy- This  delivery  order  is  sui^acl  to  Instructlcmsoori* 
talned  on  thfe  side  oi^ly  of  this  fonn  and  Is  Issued  subject  to  the  tem^ 


IS. 

jkHxxxxxxxxx 

Total  y 


..... 


1 

* 

t 

i 


itumber  if  indicated,  and  the  attadhed  sheets,  if  ir>dudiiHJ  delhrefy 

as  Indicated. 


and  oonditlof^  of  the  above-numbered  contract. 


See  Imtructions  on  Beverse 


Point  of  Contact « Purchaae  Order  Informatlor}: 


Point  of  Contact  - Invoice 


16.  United  States  of  America 
By  (Signature) 


17.  Name  (Typed) 

Title:  Contracting  Officer 


xxxxxxxxxxx 
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U.S.  Department  of  Justice 
Federal  Bureau  of  Investigation 


IMPORTAMT:  Mark  all  pack«ge«  and  papere  wHh  contract  »nWor  ower  nuniMre 


Purchase  Order  for  Supplies  or  Services 


t.  Paf  of  Order 


2,  Order  Ho. 


3.  Mod.  No. 


4>  Med.  Pats 


S.  PaggNo, 


T 

i 


i 

r 


\ 


04/07/20 n 


6.  Tq  Contractor  mama.  Addm&s  and  2h 


”r 

Cl 


EDERAL  BURE.au  QF  INMESTaiGATIQN 
RDCUREMENT  <;>Ecn‘;i:DN 

Room  6823.,  cief 

ASWI  NOTON , DO  20S3L=j 


8.  tosulno  Ofllc*  (Aadress  coircsponaence  to): 


7.  Ship  to  (Consignee  and  address.  Zip  Code): 

E£DERAt„  aJREALl  QF  INyESXieAlIQhL 
ATtN  il 


in 

QUANT  :i:  CO  a,  KJPi  22 1 35 


Send  Invoice  to: 


FEiDERAi  BI IRFAI I HF  THyFBT  Tiri 
AT  TN  SI 


■“-'•'ATTOtt 


i 


r w ii 


BUILDINO  279S8A 

(3UANr:i;c0,  ma  22:1.35 


Ci 


10.  Buslnew  Clasalilentlon 

THER  LARGE  BUS  il!  NESS 


11.  F.O.B.  Point 

lOESTitNATlOH 


12.  Discount  Terms 

NET  30  DAYS 


13.  Schedule 


UneH07 

(A) 


Supplleror  Services 
(B) 


Quenlity  Ordered 


CC) 


(D) 


^It  Price 


-Amounl- 


t 

t 

i 


m. 


(F) 


04/0S/:l:i„  ADDITIONAL  FUNDXNO  :i:S  PENDIN3 
ALLOCATION  OF  THE  FBI'S  AE4“1'*t;Ol4RIATIQH« 


FINAi 


b3 

M 

bic 

■D  / iL 
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I 

.1 


b4 
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I 

,1 
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14,  Type  of  Order 

O A. FlJrcftiie-Pfeaaafemi^  Q B, Drtlv«ry«T1iiscteHveiycHtJ0ris 

(k)rMi^ions  specified  boft  sides  of  ttils  order*  the  above  quotas  taJned  on  thfe  side  only  of  this  fonn  and  is  issued  sul^'ect  to  the  terms 

number  if  tocfcatecr.  aixl  we  artacfted  i^teels.  H any*  including  cteirvsry  and  conditjons  of  the  above-numbered  contact 


Grand  jk 
Total  W 


as  bdicated. 

dONTRACTDR  NUMBER 


Point  of  Contact  • Purchase  Order  Information: 


L5!U!!llK5im  ntyiHS'ftUi  UliU 


S00, 


ORIGINAL 


1 SCOPE 

1 . 1 Task  Overview 


The  FBI  is  the  principal  investigative  arm  of  the  United  States  Department  of 


Justice.  It  is  charged  with  gathering  and  reporting  facts,  locating  witnesses,  and 

nhtaininrt  PiwiHtanpta  pgcoQ  in\/nl\/inn  F<aHe>ral  jurisdiction.  The  miSSion  Of  the 

FBI's  ^ I is  to  provide!  I to  the  FBI 

and  other  jaw  enforcement  aaencips  and  support  their  ability  to  conduct  lawfully 

authorized | To  that  end,  the! 

I is  engaged  in  a number  of  development  projects  and  activities  that  focus 
on  developing  thd 


capabilities  required  for  law  firifornfimant  to  ancnmnlish  Its  objectives. 
projects s upported  thro  ugh the! 

|are  primarily  engaged  in  the  accurate  collection,  processing  and 
presentation  of^ 


The  focus  of  this  overall  effort  is  to  provide  the  engineering  services  required  to 


specific  case  requirements  forj 

The  systems  shall  be  designed,  installed,  and  tested  to  assure  that  the 
configured  system  is  operationally  correct.  The  contractor  shall  support  the 
system  installation  and  remote  troubleshooting  as  required.  Quick  reaction 
software  development  expertise  may  be  required. 


ability  to|_ 
guidelines. 


le  task  shall  be  achievei 


iroui 


under  specific  legal  b3 

engineering  support  to  the  current  b?E 


UNCLASSIFIED 

1 


UNCLASSIFIED 


.2  Deliverables 

. Project  Management  Plan  (See  Section  2.2) 

• Weekly  Status  Report  (See  Section  2.3) 

• Monthly  Program  Review.  (See  Section  2.3) 

• System  Testing  Plan  (See  Section  2.2) 
• — System  Demonstration  at  contractor  facility 


Final  Summary  Report  (See  Section  2.2) 


1.3  Category  of  Efforts 

The  FBI  currently  owns 


The  FBI’s  goal  is  to  field  al 


b3 

b7E 


with  approaches  to  resolving  future  issues  through 


studies  are  intended  to  provide  the  FBI 


1.3.1  Key  Areas 


a) 


It  has  been  determined  that  the  existing 


systems  require  certair( 


ts  technical  cananiiities  ano 


operational  support.  The  contractor  shall  perform  the  followini 


hi 


b) 


he  contractor  shall  perform  the  following  system  improvements: 


b3 

b?E 


UNCLASSIFIED 

2 


following  studies: 


2 Requirements 


Refer  to 


Statement  of  Work  section  2.3  for  guidance. 


SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 
breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 


information  must  oe  approvea  in  writing  oy  tne  ou  i k,  to  inciuae,  out  not  iimitea  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 


:o  inciuae,  out  not  iimitei 


information  as  agreed  upon  by  the  COTR. 


2.2  Contractor  Furnished  Documentation 


Project  management  plan  shall  consist  of  the  Contractor’s  proposed  solution  to 
include  the  composition  of  required  project  team,  complete  task  schedule,  and 
total  labor  and  non-labor  costs  for  fully  implementing  the  proposed  solution. 


UNCLASSIFIED 

3 


.3  Status  Reportin 


D^/!!VT^ir  4" 

r\t5ifc?i  t 


2.4  Formal  Meetings 


UNCLASSIFIED 


tatement  of  Work  Section  3.3  for  guidance 


Refer  to 


Itatement  of  Work  Section  3.4  for  guidance. 


2.5  Government  Points  of  Contact 


FBI  Contracting  Officer’s  Technical  Representative 


Federal  Bureau  ot  Investigation 
Engineering  Research  Facility 
Buildina 279§8A 


InTooliiriiosil  Poiirit  of*  OorifiSiOfi 


UNCLASSIFIED 

y| 


;T//NOFORN/20350629 
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STATEMENT  OF  WORK 


ilJlFXIff  IS  Ul'is^f-JuAbSIi*  lED  EaLEFT 

T!i  W Os*  Unf  JUT  A^T^CTirTIIVt  T 0^  "P* 
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rogram 


b7E 


Federal  Bureau  of  Investigation 


Derived  From:  NSlSCp40080301 

Declassifvl5rl^20350629 


T//NOFORN/20350629 
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SEpi^^/NOFORN/20350629 


(U)  1 ^//NF)  SCOPE 


(S) 

I w I 


bl 
■b3 
■b  ~1  iC~ 


1.1  (U//FOUO/LES)  Task  Requirement-Overview 

(U//FOUO/LES)  This  task  is  complex  and  multifaceted;  as  such  it  shall  be 

acceptable  to  approach  its  completion  in  phases.  Section  3.1  of  this  Task 
Order  Statement  of  Work,  details  the  expected  phase  1 milestone. 


(U//FOUO/LES)  All  documentation  as  described  in  the 


Statement  of  Work  section  2.6  will  be  made  available  for  the  government. 


(U// 


OUO/LESI  A 


requirements  as  detailed  in  sections  3.1 , 3.2  and  3.3  of  the 
Statement  of  Work  will  be  included  under  this  Task  Order. 


Weekly  status  reporting  required  in  section  3.3  of  the 
Statement  of  Work  will  be  acceptable  in  an  email  format  and  delivered  to 
both  the  CO  and  COTR. 


b3 

b7E 


1.2 


(U//FOUO/LES)  Deliverables 

• (U//FOUO/LES)  Weekly  Status  Report  (See  Section  3.3) 

• (U//FOUO/LES)  Monthly  Program  Review  (See  Section  3.3) 

• (U//FOUO/LES)  System  Testing  Plan  (See  Section  3.2) 

'•  (U//FOUO/LES) 


(U//FOUO/LES)  System  Demonstration  at  contractor  facility 

(U//FOUO/LES)  Final  Technical  Summary  Report  (See  Section  3.2) 


( S ) 1 


bl 

b3 

bn  p 


T//NOFORN/20350629 

2 


^ SEj^T//NOFORN/20350629  ’ . 

'U//FOUO/LES)  The  above  are  generalized  categories  ofl 


U//FOUO/LES)  Fiqure  1 depict! 


i ^ T7I 

DJ 

I J-i 


iJ//Fi 


SE6^T//NOFORN/20350629 

“A  5 


S) 


3.1 


(U//FOUO/LES)  Phase 1 Deliverable  Description 


3.2 


(U//FOUO/LES)  Security  Standards  and  Regulations 


(U//FOUO/LES)  Refer  t(  Statement  of  Work  section 

2.3  for  guidance.  I 

(U//FOUO/LES)  SECURITY  STATEMENT:  This  program,  all  documentation,  ail  associations, 
ail  stated  and  implied  requirements  and  ali  personnei  must  adhere  to  and  meet  security 
requirements.  Any  breech  of  security  wiil  result  in  immediate  termination  of  the  program  and 
possibie  repercussions,  both  contractuai  and  criminal.  AH  dissemination  of  the  program  and 
contract  information  must  be  approved  in  writing  by  the  COTR,  to  inciude,  but  not  limited  to, 
partners,  technicai  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


3.3  (U//FOUO/LES) 

(U//FOUO/LES)  Refer  tc 
2.6  for list. 


lpiiiii>  y*  y ^ |[^ 


statement  of  Work  section 


3.4  (U//FOUO/LES)  Status  Reporting 


tUr/FOUa/LES)  Refer  tc 
3.3  for  guidance 


Statement  of  Work  Section 


- ^ 

ba 
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3.5  (U//FOUO/LES)  Formal  Meetings 


Statement  of  Work  Section 


(U//FOUO/LES)  Refer  tc 
3.4  for  guidance 

3.6  (U//FOUO/LES)  Government  Furnished  Equipment 

(U//FOUO/LES)  Government  shall  not  supply  any  equipment  for  fulfillment  of 
this  task. 


T//N  OFORN/20350 629 
9 


1 


I 


1.1  (U//FOUO/LES)  Task  Overview 


Sub  Task  number  including  but  not  limited  to:  d,f,i 


Sub  Task  d:  Engineering  Development 


(U//FOUO/LES)  All  documentation  as  described  in  the  Statement  of 

Work  section  2.6  will  be  made  available  for  the  government. 


P requirements  as  detailed  in  sections  3.1,  3.2  and  3.3  of  the 


Weekly  status  reporting  required  in  section  3.3  will  be  acceptable  in  an 


email  format  and  delivered  to  both  the  CO  and  COTR. 


1.2  (U//FOUO/LES)  Deliverables 


• (U//FOUO/LES)  Weekly  Status  Report  (See  Section  3.3) 


I 


(U)  2 ls|/NF)  Concept  of  Operations 


J 


( ^ J 3 ^^//N  F)  Req  u i rements 


.1  (U//FOUO/LES)  Security  Standards  and  Regulations 


S^SB^//NOFORN/20350630 

(U//FOUO/LES)  SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations, 
all  stated  and  implied  requirements  and  ail  personnel  must  adhere  to  and  meet  security 
requirements.  Any  breech  of  security  will  result  in  immediate  termination  of  the  program  and 
possible  repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and 
contract  information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
inforniation  as  agreed  upon  by  the  COTR. 


.2  (U//FOUO/LES)  Contractor  Furnished  Documentation 


(U//FOUO/LES)  Refer  to 
2.6  for  list. 


Statement  of  Work  section 


(U//FOUO/LES)  Status  Reporting 


(U//FOUO/LES)  Refer  to 
3.3  for  guidance 


Btatement  of  Work  Section 


-b3 

b7E 


(U//FOUO/LES)  Formal  Meetings 


(U//FOUO/LES)  Refer  to 
3.4  for  guidance 


Statement  of  Work  Section 


3.5  (U//FOUO/LES)  Government  Furnished  Equipment 


(U//FOUO/LES)  Government  shall  not  supply  any  equipment  for  fulfillment  of 
this  task. 


SE5?MT//NOFORN/20350630 


SEC!rET//NOFORN/20350629 


D jlTE  s 10”15“2012 
CLASSIFIED  BY  65179  Dlffl/ES 
PEASOH:  1=4  [c, 

DECLASSIFY  ON:  10-15-2037 


STjL  0p 


ALL  INFOEMATIOW  CONTAIHED 
HEREIN  IS  UNCLASSIFIED  EXCEPT 
TiJHERE  SHOIOJ  OTHERWISE 


Program 


ask  Order  1 


h ,/E 


Federal  Bureau  of  Investigation 


Derived  From:  NStSC^-20080301 

Declassify/On:  20350629 


T//NOFORN/20350629 

1 


SEC] 


[OFORN/20350629 


A z¥lim  SCOPE 


1.1  (U//FOUO/LES)  Task  Overview 

(U//FOUO/LES)  Task  Order  Description  (Reference  sec  3.8 
(I  J//FOUn/l  FS)  Canahilitv  Task  Order 

Sub  Task  d: 


;OW): 


Sub  Task  d:. Engineering  Development 

(U//FOUO/LES)  All  documentation  as  described  in  th^ 

Statement  of  Work  section  2.6  will  be  made  available  for  the  government. 

(U//FOUO/LES)  All  requirements  as  detailed  in  sections  3.1,  3.2  and  3.3  of  the 

I Statement  of  Work  will  be  Included  under  this  Task  Order. 

VVSSKiy  Status  reporting  required  in  section  3.3  will  be  acceptable  an 
email  format  and  delivered  to,  both  the  CO  and  COTR. 


2 ^y//pouO/LES)  Deliverables 

• (U//FOUO/LES)  Weekly  Status  Report  (See  Section  3.3) 


• (U//FOUO/LES)  System  Testing  Plan  (See  Section  3.2) 
. (U//FOUO/LESI  


(U//FOUO/LES)  System  Demonstration  at  contractor  facility 

(ll//F01in/l  FS)|  [See  Section  3. 

(U//FOUO/LES)  l^inal  Technical  Summary  Report  (See  Section  3.2) 


^^®TMOFORN/203S0629 


(U)  Key  Technology  Areas 


bl 
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(U//FOUO/LES)  The  above  are  aeneralized  cateaories  of 

•Id  3 
'b7E 

3.1  (U//FOUO/LES)  Security  Standards  and  Regulations 


(U//FOUO/LES) 
2.3  for  guidance. 


(U//FOUO/LES)  SECURIPif  STATEMENT:  This  program,  alf  documentation,  all  associations, 
all  stated  and  Implied  requirements  and  ail  personnel  must  adhere  to  and  meet  security 
requirements.  Any  breech  of  security  will  result  in  immediate  termination  of  the  program  and 
possible  repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and 
contract  information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 


information  as  anri^Ad  iinon  hv  fho  ClCYTR. 


ALT,  IHFOKHATIOIJ  COMTAIHED 

HEREIl  IS  OTCLASSIFIED 

UNCLASSIFIED//FOUO/LES  10-24-2012  by  6S179  Dim/rs 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 
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UNuLAoolrlbU//rOUO/Lto 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Technical  Specifications 

UNCLASSIFIED//FOUO/LES 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 
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U NCLASS I FIED//FOUO/LES 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Technical  Specifications 


ALL  IlFOPHATIOM  COITAIIED 
HERE IH  IS  UNCLASSIFIED 

UNCLASSiF^^^^  10-24-20X2 by ssiiv mEim 

U N C LASS  I F I ED  When  Separated  from CLASSIFIED Package 

Technical  Specifications 


UNCLASSIFIED//FOUO/LES  ’ 


UNCLASSIFE^^ When Separated from CLASSIFIED Package 

Technical  Specifications 


UNCLASSIFIED//FOUO/LES 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Technical  Soecifications 


Technical  Specifications 


UNCLASS1FIED//F0U0/LES 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Tor'Kniool  Qrv^;sr'tfi/-^o‘Hr%ne 
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UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Technical  Specifications 
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UNCLASSIFIED//FOUO/LES 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 
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UNoL^oOlrltU//rOUL//Lto 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Technical  Specifications 
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All  Li XMtF*OEJ!'IaTXu  L-  OlirAIHPED 

HEREIM  IS  IMCLASSIFIED 


UNCLASSIFIED//FOUO/LES  date  10-24-2012  by  55179  dhh/es 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Tpr'hnif'^il  5^nppifio3tions  

1 Wwi  II  llwC)l  wJn/w WII 

-- 
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\iK\n\  AQcnricn//crM  ir^/i  no 

UNCLASSIFIED  When  Separated  from  CLASSIFIED  Package 

Technical  Specifications 

T//NOFORN/20350825 


tf  tf 


U//FOUO/LES)  12.0  Task  Pricin 


SEcMeT./  /NOFORN  /20350825 


(U)  4.  Section  10.0  - Conditions  and  Assumptions,  item  9,  states,  “No  estimates 
have  been  included  for  providing  Contractor  team  member  working  notes  called 
out  in  Paragraph  2.6(f).  Note;  this  is  not  a standard  practice. 
the  cost  and  schedule  impact  if  this  review  is  required. 


will  3SS0SS 


(U)  Please  clarify  the  approach  that  shall  be  taken,  as  well  as  the 
assessment  of  costs/schedules  associated. 


b3 

■b7E 


(U)  5.  Section  10.0  - Conditions  and  Assumptions,  item  18,  states,  “The 
proposed  price  for  the  study  options  assumes  that  the  option  will  be  exercised  at 
the  same  time  as  the  base  award  in  order  for  it  to  be  completed,  with  the  base 
program  period  of  performance. 


• (U)  Please  clarify  impacts  to  overall  program,  should  the  FBI  not  consider 

the  “optional”  study,  or  exercised  at  a later  date. 

« * 

(U)  6.  Section  10.Q-  Conditions  and  Assumptions,  item  19,  states,  “This 


propQSQl  Qssumss 


will  have  the  right  to  incorporate  any  results  of  this 


program  into  its  commercial  products  as  applicable. 


bl 

hi 


(U)  7.  Section  10.0  - Conditions  and  Assurnptions,  item  21,  states  “This 
proposal  schedule  was  prepared  considerind 


b7E 


will  be  available  per  our  current  internal  schedule  to  support  this 
effort.  If  any  deviations  occur  these  will  be  assessed  and  addressed  with  the 

Customer. 
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SECR^^ /NOFORN/ 2 0 3 5 0 8 2 5 


ML  IHroraUiTIOH  COMTAIWED 


lEREIN  IS  UlCLASSiriED 

DATE  iO-17-2012  BY  65179  BEE/rs 


Phone  call  w 


on  8/10/10  @2:45 


Called  to  let  me  know  she’ll  be  providing  a spreadsheet  w/  changes/mods  for  POs  - some  of  the 
pricing  we’re  using  isn’t  the  best  pricing.  They  included  GSA  and  Contract  pricing  and  allowed 
us  to  use  whatever  was  “cheapest.”.  We, u^d  contract  pricing  not  knowing  there  were  two  price 


lists.  She  calculates  approximately 


in  changes  - credits. 


is  also  working  on  one  consolidated  price  list  for  the  contract  to  avoid  futoe  confusion. 


Sheh 

as  an 

I A 

as  suggested  that  we  do  a quote  per  order  to  ensure  most  up  to  date  pricing 
otential  administrative  burden  if  nricing  has  already  been  established. 

sees  this 

b3 
b 6 
H7r 

JL  JL W 1 

>W^  / V_r-- 

b7F. 

also  is  under  the  impression  that  if  the  GSA  contract  pricing  adjusts  (something  allowable 

under  the  GSA  Contra 
more  if  prices  went  up 


le)  we  would  be  able  to  take  advantage  of  lower  prices  or  pay 
informed  her  that  that  is  NOT  how  FFP  contracts  work.  Bodi 


beeds  to  discuss  w/  OGC  the 


parties  will  look  into  this  before  making  final  determinations, 
feasibility  of  having  “2  contracts”  under  one  and  the  ability  to  change  pricing  mid  stream  like 
that  on  an  FFP  contract. 


ft  ^ 

aoted  that  each  cost  proposal  on  the  TOs  had  lengthily  conditions  and  assumptions 

ft  ^ ^ ft  ft  .ft  ^ ^ ft  ft  ft  'ft  Y 

contract. 


ALL  IMFORaATIOlJ  CulTAIHED 

HEBE  III  IS  Uly  CLASSIFIED 

DATE  10-17-2012  BT  65179  DKI/ls 


IContrac 

Contract 

Date: 6/23/JiLat 


Mas.-  Project  Status  Reports  and  Planning, 


Contract  Mods 


Topics:  6-23-10 

• Project  Status  Reports 

o wants  2 slides  per  project  1)  project  status  and  2)  project  plan  (w/  start  date) 

and  wants  | to  identify  key  personnel  on  each, 
o Comments:  nresentatinns  were  ton  lengthy,  repeated  information  presented  in  March 


o Projecting  ai: 


itiative  on  equipment  progress 

by  late  July  2010 


b6 
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deto 


•eceived  assurance  that  nc 


can  De  aaaea  toi 


id  can 


IS  needed 


o Off  Tonic  Presentations: 


■ conference  discussed  products  and  Q&A  with  field 

Space  for  worE 

o Identified  FBI  designated  space  for  classified  work  to  begin  - includes  equipment  to 
start  work  and  storage,  l 

0 Space  is  currently  “restricted”  until  our  security  personnel  can  approve  it  as 

'•  pp.rQAnnpl  gjinnlrt  hs  fmnrnving  the  .snace  for  use  bv  6/25 

closest  “approved!  is  in  offsit 

statements  or  worK 

01  las  many  questions  - infonnation  within  is  unclear,  need  “scope  definition,” 
SOW  lacks  clarity  and  teeth  - no  “shall”  within  SOW. 

thinks  they  are  asking  for  more  detail  than  required  — he  should  provide 

definition  of  an  end  result  and  it’s!  | responsibility  to  do  the  “how”  ^ 

o All  questions  and  secure  information  should  go  througl  to  track  ^ 

SOW  changes  ' ' 1; 

o can  turn  around  a technical  and  cost  proposal  within  2-3  weeks 

Contracting Matters  , , 

o COs  decided  to  retract  all  services  fundinj  | as  SOWs 

were  unclear,  r ontrart  .with  new  “starting  points”  for  all  Tasks  - cannot  use 

previous  SOw  will  need  to  send  TO  Letter  tol  for  each  SOW  to 


[personnel  anq  met  to  discuss  and  identify  classified! 
unclassified  technical  requirements 

Mated  all  personnel  are  now  secret-cleared  through  at  least 
agency  and  those  that  should  be  working  with  us  have  been  put  in 


[audited  nrward  pricing  rates  and  required  recalculation  - removed 

‘study”  pricing  to  include  “development”  pricing  

■ Requiring  additional  I for  adjustment  or  [for 

original  estimate  w^  below  informer  :hey  needed  to 

rethink  this  request  due  to  unreasonableness 


(M) needs  Secure  Fax/Phone  as  FBI 


tivi;  su  ws  tmciear,  must  be  reviseu  and  prepared  tor  TO  Letter  Request 
(K)  Pull  POs  back  into  req  stage  and  prepare  TO  Letter  Request  for[ 

■ POs  to  null J all  services  funding 

■ Advise  to  destroy  PUs  and  Mods  sent  to  them  on  6/8/10  as  funds  have 
been  witnaravra  until  such  time  as  proper  technical  and  cost  proposals  have 
been  agreed  upon. 

■ Prepare  TO  Letter  Requests  for  services  funding 

• Include  schedule  of  events  for  TO  Letter  and  Kick  Off  meeting  for 
projects 

(M)  Revise  DD-254 

■ Include office  on  documentation 

■ Add  statement  defining  “secret”  and  “unclassified”  specifications 

• “When  removed  from  this  document,  all  technical  requirements  listed 


proj  ect  team  and  the  Sponsor” 

(M)/(K)  Need  I SOWs  to  see  original  scope  and  requirements  definition 
(M)  Gain  all  remaining[  [ from  the  field  and  mail  tol  IaSAP  (on 

FedEx  Account)  to  ensure  late  July 


2 


need  delivery  definition  - before  or  after 


h 

i 


I A 
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ALL  IHFORIIATIOH  COIuTAIMED 

HEREIM  IS  OTC LAS SI TIED 

DATE  10-17-2012  BY  6S179  DHH/es 

.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 
13  July  2010 


b3 

be 


Subject: 


Dear 


Please  find  enclosed  a copy  of  the  Statements  of  Work  (SOW)  for  engineering  services 
developed  by  the  Federal  Bureau  of  Investigation  (FBI). 

The  FBI  is  interested  in  obtaining  a proposal  for  this  task  to  be  performed  in  accordance 
with  the  subject  Contract.  Contractor  shall  provide  technical  and  cost  proposals  to  support 
tasking  as  set  forth  in  the  Statement  of  Work. 


If  there  are  any  question  regarding  this  SOW  please  submit  them  to  my  office  within  the 
next  five  (5)  business  days. 


It  is  therefore  requested  that  your  company  review  the  enclosed  SOW  and  if  the  proposed 
contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical  proposal  should 
be  submitted  in  accordance  with  the  terms  and  conditions  of  the  FBI's  Contract  prior  to  but  no 
later  than  August  3. 2010  1:00  PM  EST.  Unclassified  proposals  maybe  email  to 


Should  you  have  any  quesMons  concerning  this  matter,  pleaie  contaet  me  at 
esponse  may  be  faxed  tc  secure  fax 


Sincerely. 

Contracting  Utticer 


b7C 
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Attached:  Statement  of  Work  for 


M.T.  TMFni^WATT  nU  rnTJTATTiTFfj 

iw  ymutn  fflWrt  >ftr  iff  rtTr>  %nir  <wr  wiiiwW  wy  ^ — wtw  <wft  %mr  wU  Iw  Wir  ^ >ff»Y  riww  — 


HEREIN  IS  imCLASSIFIED 

D^TE  i0”17“2012  BY  G5179  DHH/ES 


U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  DC  20535 
1 August  2011 


b3 


Subject: 


b6 

‘U  n f ' 

b7E 


Request  for  Engineering  Change  Proposal 


Dear 


Please  find  attached  the  supplement  to  the  original 
developed  by  the  Federal  Bureau  of  Investigation  (FBI  j 


Btatements  ofWorkrSOWl 
vas  awarded  under 


in 


September  of  2010  for  these  requested  ftnginp.ftring  sp.rtnras  i ms  p.nnannp.ment  tn  the  original  Task  shall 


b3 
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be  performed  in  accordance  with  the  Contract 


jhall  provide  technical  and  cost  engineering 


change  proposals  (ECP)  to  support  this  enhancement  as  set  forth  in  the  SOW.  Labor  rates  and  similar 
costs  were  agreed  upon  at  the  award  of  the  contract  and  Task  Order,  as  a result,  the  FBI  does  not 
anticipate  an  extensive  Cost  Proposal.  Estimates  of  hours  per  labor  category  are  required  at  a minimum. 


If  there  are  any  questions  regarding  this  SOW  please  submit  them  to  my  office  or  log  then 
discussions  during  the  FBI  status  review  meeting  during  the  week  of  August  8..  It  is  requested  that 


review  the  enclosed  SOW  and  if  the  proposed  contract  vehicle  is  appropriate, Cost-Plus Fixed  Fee 
(CPFF),  a cost  and  technical  ECP  should  be  submitted  in  accordance  with  the  terms  and  conditions  of 
the  Contract  no  later  than  August  17. 2011  at  2:00  PM  EST  or  sooner!  Unclassified  proposals  shall  be 


emailed  td 


Should  you  have  anv  questions  concerning  this  matter,  please  contact  me  at  the  e-mail  address 
above  orl  ^ 

Sincerely, 


b6 
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Attached:  Supplement  2 to  Statement  of  Work  for 


Task  Order 


ML  lUFORMATIOBJ  COimilJED 

HEPIDJ  IS  m-rCLASSIFIEn 

DATE  i0-17“2012  BY  65179  DMH/rs 


U.S.  Department  of  Justice 
Federal  Bureau  of  Investigation 


Washington,  DC  20535 


22  March  2011 
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u n IP 

Subject: 


Engineering  Change  Proposal 


Dear 


iTask  Order 


Please  find  enclosed  a copy  of  the  Statements  of  Work  (SOW)  for  engineering  services  to 


provide  an 


o the  ongoing 


flask  Order  under  the  task  previously 


awarded  by  the  Federal Bureau  of  Investigation  fhBi).  this  enhancement  to  the original  Task 
shall  be  performed  in  accordance  with  the  subject  Contract.  jhall  provide  technical  and 

cost  proposals  to  support  this  enhancement  as  set  forth  in  the  attached  Statement  of  Work. 
Because  tabor  rates  and  similar  costs  were  agreed  upon  at  the  award  of  the  contract  and  Task 
Order,  an  extensive  Cost  Proposal  is  not  anticipated.  Estimates  of  hours  per  labor  category  are 


-b3 

-KI 


required  at  a minimum. 


If  there are any  question  regarding  this  SOW  please submit  them  to my ofBce within  the 
next  five  (5)  business  days.  It  is  requested  that  you  the!  Ireview  the  enclosed  SOW  and  if 


the  proposed  contract  vehicle  is  appropriate,  Cost-Plus  Fixed  Fee  (CPFF),  a cost  and  technical 
proposal  should  be  submitted  in  accordance  with  the  tenns  and  conditions  of  the  FBI's  Contract 
prior  to  but  no  later  than  April  7, 2010  1:00  PM  EST.  Proposals  may  be  submitted  through  fax  at 


one  of  the  numbers  below  or  through  unclassified  e-mail  at 


Should  you  have  any  qj 

uestions  concen 

ping this m 

tatter,  please  contact  meat 

psponse  may  be  faxed  tc 

secure  fax 

Sincerely, 

hlC 




Contracting  Officer 
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2,  AMENPMENm^ODIFICAITON  NO, 


Mod  3 
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CODE 


3*  EFFECTIVE 


04/28/11 


Federal  Bureau  o£  Investigation 

boom  68B3 

wBv 


ms i^giiroys'vafga m 

Washington,  DC  2 0535 
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1.CONTBACTIDCODE 


IPA0E  OF  PAGES 

1 1 1 


4,  REQUISITION/PURCHASE  REQ.  NO, 


7.  ADMINISTERED  BY  {If  other  thart  Item  6) 

Same  as  Item  6. 


6.  PROJECT  NO,  (If  apirflobis) 


CODE 


8.  NAME  AND  ADDRESS  OE  CONTRACTOR  (No.,  etfoet,  coynty,  State  and  2IP  Code) 


1 1 



MnniHnATinM  nPcnfJTOA| 

3T/ORDBR  NO.  ^ 

K 

e 

^ f * 

^ ^ , , , „ , ^ ^ - - ; ,,  ,, , , ' 

r 

1 09/15/09 

J CODE  FACILITY  CODE 

i 11,  THIS  ITEM  ONLY  APPLIES  TO  AMENDMENTS  OF  SOLK 

CITATIONS 

W 


eA,  amendment  of  soyciATiON  no. 


SB,  DATED  (SEEITEM11J 


be 

hlC 


o Tbo  above  mimbered  soHoltadon  hr  amended  as  set  forth  In  Item  14.  Hio  hour  and  date  apedfled  fc^  receipt  of  Olfera  □ Is  extended,  □ 

Olfem  must  doknowtedge  leealpt  of  tills  amendment  prior  to  the  hour  and  date  apeclfiad  tn  tlte  aoSeltatfon  or  as  amandod,  by  ono  of  the  following  methods; 

|B)By  comf^Btlng  hems  B end  IB,  and  rotiamtng  eoplea  of  the  amaridmot^  |b)  By  acknowledging  receipt  of  this  smendmenl  on  aeoh  copy  oHhe  offer  aubmittedi 

or  |e)  By  separate  letter  <w  telegram  which  kx^trdes  a reference  to  the  soUdUstlofi  and  amendironl  numb^,  FAILURE  OF  YCHJR  ACKNOWH>QMENT  TO  BE  RECEIVED  AT  THE 
PUCE  DEsToNATB)  for  the  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SI^CIFIHD  MAY  RESULT  IN  REJECTION  OP  YOUR  OFFER.  If  by  vlrloe  of  this  amendment 
your  desire  to  charge  an  offer  atready  sutHnIttod,  stxish  change  may  be  made  by  tsiagrim  or  Istl^,  provided  each  telegram  or  letter  makaa  reference  to  the  aolfoltatlon  and  tfils 
Bmendm«it,  arid  ft  reoeNed  prfor  to  ttte  opening  hots' and  date  spodfled. 

l2.  ACCOUNTING  AND  APPROPiRATIO^  ^ _ 


13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS, 
IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


Cl€CKON£ 


A.  THIS  CHANGE  ORDER  IS  ISSUED  PURSUANT  TOr  fSpeclty  authority)  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MADE  IN  THE  CONTRACT  ORDER 
NO,  IN  ITEM  10A. ^ 


a THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  (such  as  changes  h paying  ofllco, 
eppmprlatJon  date,  eto4  SET  FORTH  IN  ITEM  14,  PURSU/^T  TO  THE  AUTHJRnV  OF  FAR  43.1 03(b), 

C,  THIS  SUf^EMlNTAL  AGREEMENT  IS  ENTERED  INTO  PUf^  TO  AUlWRlW  I 


D.  OTHER  (Specify  type  of  modiflcatlort  and  authorlM 

FAR 43.103 (a)  "Bilateral" 


E.  IMPORTANT:  Contractor  □ Is  not,  0 Is  roqulrad  to  sign  this  document  and  return 


copies  to  the  Issuing  office. 


14.  DESCRIPTION  OF  AMENDMENT/MODlRgATiUff  turgamzeg  gy  ucr  aeotton  haadSngg,  lncludff>g  fiogeliattortA;cf>tfacl  aubjactnteiter  where  feadbfg.) 
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To  dafc^ 
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funded  undei 
9/14/11.  Ai: 
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lis  t 

]is  to  ba  utilized  for  contraot  close-ml:—aiid. 

J follow- on  project L 


"I'gWie^g  a! 


1a  no-cost  FOF  Jg  p^^ovided  for  funding  on  this  PQ  until 
-to be conductad  in  accordanae with  the  SOW  and  Terms  & Conditions  of 


B7C 

•b7E 
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the  contract.  Technical  guidance  is  to  come  from  the  COTR 
Contractor  exceeds  funding  at  own  risk 


I 


Invoice  to  COTR. 


Except  se  provided  heroin,  «l  tamii  #fwi  con<fltlen«  of  ttro  document  referenced  In  Item  8A  or  10A,  ea  hefatoforo  c^ngod,  famatnc  unchanged  arvd  In 
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AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


11.  CONTRACT  ID  CODE 


2.  AMENDMENT/MODiFICATTON  NO. 

Mod  2 

6.  ISSUED^ 


of  2nv0gfclgafcA.oii 

[ I Hoorn  ^853 

'93S Pennsylvania kve'. W 

Washington,  DC  20S35 

« 

'©/name  AND  AOOHESSdFc6iSRACira”l^^ 


a,  EFFECTIVE  PATE  4.  RSQUISITION/PURCHASE  REQ,  NO. 6.  PB( 

04/28/11 

“^DE  7,  AOMINISTERED  SY  Ilf  other  than  Item  6|  CODE 

♦ ^ 

jabion  Same  as  Item  6. 


E PAGE  OF.  PAGES 

I 1 I 1 

6.  PBOJiCT  NO.  Of  epplloblel 


(X)  8A.  AMENDMENT  OF  SOUCIATION  NO. 


}8B.  DATED  (SEE  ITEM  11) 


iCONTRACT/OBDER  NO. 


b/C 

hlE 


CODE 


(S^SuTYCODi  I I 04/07/11 

1 1 /THIS  Item  ONLY  APPLIES  to  amendments  of  solicitations  ’ 


I I Tha  sbova  numbored  soDcitatlon  fs  anneiKfed  as  sat  forth  fn  (tern  14.  Tha  hour  and  dato  apedRed  f.or  moalpt  of  Offers  LJI  la  e)dendfld,  □ (s  not  extended. 
Offers  rm»t  aoknowtedga  fsadpt  of  (Ms  amendment  prior  to  tha  hour  irxl  data  spedlled  In  tha  aoHcItatlon  of  a«  amended,  by  one  ol  iha  following  methods? 

Ca)By  cotmdstlng  Items  8 and  18,  and  retun^ng  t»pIoa  of  the  aiiwndmenti  |b)  By  aoknowltx^lng  receipt  of  tfils  amondmant  Ofi  each  copy  of  tha  offer  aubfiiittodr 


your  daaira  to  an  offer  already  aubmltt^,  auoh  change  may  ba  made  by  telegram  or  latter,  provided  each  tefagram  or  latter  makes  refaranca  to  the  eoUcItatlon  and  this 
amaodmiftt,  and  If  received  prior  to  ^e  opertfog  how*  and  date  spaolfled. 

12.ACCOUNnNQANDAPPaOP)RAnONDATAlif78qulrQd)  ” “ ^ ^ 


13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  GONTR ACTS/ORDERS, 

IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 

CHECK  ONE  "F' tHiS  CfMoi  ORDER  IS  ISSUED  PURSUANT  TOi  iSpeoIfy  amhorfty)  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MADE  IN  fHE  CONTBACT  0RD¥7 


B,  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIRED  TO  RERECT  THE  ADMINISTRATtVE  CHANGES  (such  as  changes  In  paying  orffco, 
appmprlitlon  date,  eto.l  SET  FCmTH  W fUM  14,  PURSUANT  TO  THE  AUWORITV  OF  FAR  43,t03(b). 

C^  THIS  SUPaEMOTTAL  ASREEMW  IS  ENTERED  INTO  PtlSU^  Qpr 


' 07  OTHER  {Specify  type  oTrnodiricatlcn  and  authofityl  ^ 

X FAR  32.7  »» Fundings  and  43,103  '‘Bilateral” 

H,  IMPORTANT:  Contractor'  Q not,  Is  required  to  sign  this  document  and  return  ~i copies  to  the  Issuing  office. 

14.  DESOIIPHON  OFAMENDMENT/MODJRCATIDN  (Organfisd  by  UGFsecdon  headlngg,  Includiri  soSolwtlorVconiraot  subjeot  matter  where  feasible.)  ~ ~ 

The  purpose  of  tMa_BQdl:fication  is  provide  final  .frirremenh  of  funding  for  Pingf  nnfiring 


servioes  for  the|  |Taeking  in  the  amount  of 

I will  be  remaining  for  contract  close  out.  All 
with  the  SOW  and  Terms  & Conditions  of  the  centra < 
Technical  guidance  is  to  come  from  the  COTR,| 
exceeds  funding  at  own  risk, 


of  funding  for-enoijannring 

or  a total  of  Ion  this  PO. 

is  to  be  conda'C'C'gn IE' Accordance 

pf  Performance  is;  3 o/n . 

I Invoice  to  COTR, Contractor 
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Except  te  provided  herein,  ell  terms  arxl  cwndtlcxto  of  ttia  deewnent  mfsrsncod  In  Item  8A  or  IGA,  m horeicfore  ohsngod,  Wfinal»«  unchanged  erxJ  In  full  force  and  effect. 
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A^/IENDMENT  OF ‘SOLICITATION/MODIFICATION  OF  CONTRACT 


2,  AMENDMENT/MODIFICAITON  NO. 


3.  EFFECTIVE  DATE 


1.  CONTRACT  ID  CODE 


4.  REQUISmON/PURCHASE  RBQ.  NO. 


PAGE  OF  PAGES 


6.  PROJECT  NO.  (If  applicble) 


Mod  1 


04/28/11 


6.  ISSUED  BV 


CODE 


Federal  Bureau  of  Invest igation^^^ 

t Room  5853 

^3"5 Feniigj'rM'aiiT'H'  Ave-« M 

Washington,  DC  20535 


7, 70)MIN!STERED  BV  Clf  oth»  Chan  Item  8)  Co51  [ 

Same  as  Item  6* 


AND  ADDRESS  OF 


m 


____ 


bT 

h6 

>'.7 1 


SB.  DATED  (SEEfTEM  I1| 


10A.  MODIFICATION  OF  CONTRACT/ORDER  NO. 


CODE 


FACIUTYCCCJE 


11  . THIS  Item  only  applies  to  amendments  of  soucrfAtioNs 


h 


f jlj 


10B.  DATED  (SEE  ITEM  111 


04/28/11 


fij 

Tha  above  fwmbered  soHcttatlon  la  emended  as  sal  Cof th  In  Rem  14.  The  hour  and  date  spadfled  for  nscalpt  of  Olfam  LJ  I*  extended,  LJ  l«  not  extended. 
Offers  HHist  acKnowiedge  resi^pt  of  Ihla  amendment  prior  Co  die  hour  ei^  date  specified  In  the  s.olctCaOon  c«r  as  amended,  by  one  of  the  followh^g  mstlKxIsi 


C^By  oompledns  Items  0 and  1 B,  and  latumli^ 


copies  of  die  amsndmant^  |b)  By  ao^owledgfng  receipt  of  this  amendment  on  each  copy  of  the  offer  aubn^tted; 


your  desire  to  change  an  offer  already  mmllted,  suoh  change  may  be  made  by  telggrem  or  letter,  provided  each  telegram  or  letter  mokes  reference  to  the  soficllotlon  and  tWs 
amendmenb  end  fs  reoehred  prior  to  the  opening  hour  and  date  epoolllod, 


12.  accounting  AI^  APPROPIRATtONDATA  (If  f^ulredl 


13.  THIS  ITSM  ONLY  APPLIES  TO  MODIFIOATION  OF  CONTRACTS/ORDERS. 
IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECK  ONE 


A THIS  CHANGE  OHDER  IS  ISSUED  PURSUANT  TOHSoSysutelly)  14  ARE  MADE  IN  THE  CONTRACT  OBDIB 

HO.WnEMlOA. 


I 


a THE  ABOVE  NUMBERED  CONTRAGT/ORDER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  fsuch  as  changes  In  paying  office, 
epproprialkm  date,  eto4  SET  FORTH  IN  HIM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103IW. 


D.  OTHER  CSpeeIfy  type  of  modification  end  milhoilivi 

PAS  3 2 . 7 « Funding"  and  43 . 1 03  « Bilateral « 


E,  IMPORTANT;  Contractor  [|]  Is  not,  0 Is  required  to  sign  this  document  and  return 


copies  to  the  Issuing  office. 


14.  DESCWPnON  OF  AMENOMENT/MODIPICATION  COrganlred  by  UCF  sentlon  headings,  Including  soINtatton/conlfact  subfeot  matter 


The  pptDose  of-  this  modification  is  (11  Award  Efforts  1|  I and  | [and 

OnatiiU 1 I in'  accordance  with  the  I I BCP  dated  4/7/11 1^  tha  total  amount  of 

r'FOndir 


ding  tnaY"  come  irocil  I and  | |trguhg£eyyed  irow 

(2)  Provide  final  increment  of  funding  for  engineering  serviceo  in  the  amount  of 
w the  I ^1  Treking.  Ail  services  is to  ha conducted in accordance  with  the  SOW, 


iCP”  dated  4/7/li,  and  Terms  & Conditions  of  the  f»r>nfvrftntt . Praying  nf  PeyFnymancg  iei 


b3 

b6 

b7C 

b7E 


4/  2H/ 11-9/14/11 . Technical  guidance  is  to  come  from  tha  COTR, 
Contractor  exceeds  funding  at  own  rielc. 


Invoice  to  COTR. 


Eiraipt  8B  pfovidod  farcin,  all  tarmi  end  ctmdWona  of  th«  documeftt  referencad  In  Ham  8A  or  1QA,  a»  heretofore  dianged,  remaltw  uncheingod  arvd  In  full  force  and  effaot 
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Project] 

Vendor^  1 

NeWpEQJ I b 6 

Req:| b7c 

b7E 

PCM 

Funding  for  items,  quantities,  and  services  identified  in  this  order.  All  technical  guidance  will  be 
provided  by  COTR  for  this  effort.  Services  will  be  performed  m 

accordance  miE'tEe SOW: Period ^fPigSmance:- 6/4/1 0-6/4/1 1.  Terms  and  conditions  are  those 

in  ftffsp.t  nnrlqr  the  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be  sent  to 


4^  4^  4^  4]^  4j^  4l^  4^  4|>  4t^  4^^  4^  %£# 

' r|>  5^  Ifj4  #1^  ^4  Ii^  ^Jw  ^fV 


lEFT 
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^4  ^4  #J4  ^p4  ^4  ^4  •TO  4^4  4TO  »TO  4^W  ^4 


Projecj 

Vendoi 
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PCM  I 1 

Incremental  funding  ongoing  efforts  under  the  project.  All  technical  guidance  will 

be  provided  by  , Cu  i K tor  this  effort.  Services  will  be  performed 

in  accordance  with  the  Su  W.  Penod  of  Pertormance:  6/4/10-6/4/11.  Terms  and  conditions  are 
those  in  effect  under  the  contract.  Contractor  exceeds  funding  at  their  ovra  risk.  Invoices  to  be 
sent  to! 


^ ^ ' 
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The  purpose  of  this  modification  is  to  provide  incremental  funding  for  ongoing  engineering 
services  under  the]  j effort  in  the  amount  of  The  period  of  performance  is 

6/4/1 0-6/4/1 1 . All  work  shall  be  performed  in  accordance  with  tie  Statement  of  Work  and  the 
terms  and  conditions  of  the  Contract.  All  technical  guidance  will  be  provided  by 
COTR  for  this  effort.  Contractor  exceeds  funding  at  own  risk.  ^ 
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project.  All  technical  guidance  will  be 
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/Mod  1 


The  piupose  of  this  modification  is  to  provide  incremental  funding  for  ongoing  engineering 
services  imder  thd  effort  in  the  amount  o:|_ 


The  period  of  performance  is  6/4/10- . 
6/4/1 1 . All  work  snail  be  performed  in  accordance  with  the  Statement  of  Work  and  the  terms  and 

COTR  for 


conditions  of  the  Contract.  All  technical  guidance  will  be  pro  videdi)y| 
this  effort.  Contractor  exceeds  funding  at  own  risk. 
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Incremental  funding  for  ongoing  efforts  under  the 

project.  All  technical  guidance  will 

be  provided  U 
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)l  K for  this  ettort.  Services  will  be  performed 

in  accordance  with  the  SOW.  Period  of  Performance:  6/4/10-6/4/11.  Terms  and  conditions  are 
those  in  effect  under  the  contract  Contractor  exceeds  fimding  at  their  own  risk.  Invoices  to  be 
sent  to 
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The  purpose  of  this  modification  is  to  provide  incrGrnfinti;i1  fimrltng  for  ongoing  engineering 


services  under  thd 


6/ 4/ 1 O^S/^/l  1 , All work shul 


'he  period  of  performance  is 


I effort  in  the  amount  o: 

be  performed  in  accordance  with  the  Statement  of  ^ork  and  the 
terms  and  conditions  of  the  Contract.  All  technical  guidance  will  be  provided  by| 

COTR  for  this  effort.  Contractor  exceeds  funding  at  own  risk. 
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PCM - - - - - - - 

Incremental  funding  for  ongning  efforts  nnder  thJ 


project.  All  technical  guidance  will 
OTR  for  tfiis  effort.  Services  will  be  performed 


be  provided  b; 

in  accordance  with  the  SOW.  Period  of  Performance;  6/4/10-6/4/1 1.  Terms  and  conditions  are 
those  pfFpr-t  nndpf  j-Vip  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be 
sent  tc 


b3 

h6 

,b7c 


4^> 

^F% 

EFT 

«JU  ^ ^ •%!>  4^  «4l#  4»1>*-  4^  4,t|»  4^  *JU  1*4*  *1«  *1*  4»JU  *4*  ♦!*  %L»  «JU  ^ %:t*  *1*  4I*  *j>  4I#  *44  *4*  4X*  4l>  <*£«  »£«  «*lf  ^ «4*  ^ 4jt»  ^ «4f 

^iji  ii^l^  j|t  j|s  *1^1^  4^1^  ij^  ly^  wpit  ^^1^  ▼jj[5  14^  jfi^  il^  it  jji  ^^1^ 

@PRO  ^ 


.b7E 


Modi 
The  purpose  of  thi 


S_Q1 


is  to  provide  increnisa; 

•A 

effort intlie amount of 


wll^V/JlXl^  wlJLj^JlXxWWJl  IXX^ 

services  under  the|  effort inthe amount of1  7 Fheperiod of  performance  is 

6/4/1 0-6/4/1 1 . All  worK  snail  be  performed  in  accordance  with  the  Statement  of  W^ark  and  the, 
terms  and  conditions  of  the  Contract.  All  technical  guidance  wiU  be  provided  by 
COTR  for  this  effort.  Contractor  exceeds  funding  at  own  risk. 


■b3 

b6 
b7C 
»b  ^ E 


VendoJ 
New  pH 
Req 


^„.h3,... 

i 

•JD  o 


PCM 

Funding  for  items,  quantities,  and' services  identified  in  this  order.  All  technical  guidance  will  be 


}d7C 

b7E 


provided  byj  ICOTRfor  this  effort.  Services  will  be  performed  in 


accordance  wth  tiie  sO  W . Period  ot  Performance:  6/4/10-6/4/11.  Terms  and  conditions  are  those 
in  effect  under  the  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be  sent  to 

1: 


#j%  #j%  4^%  4^%  #yi  #j%  0^  0^  #y#  #jV  0^  wj^  wpk  #j% 


@EFT 


SL*  *1^  ivl*  «4U  44*  44*  «l4  14I#  4^  *4^  i*!*  *4*  *1^  ^*4*  «4* 

*”  ll^  ^ 1*  ll^  s<f^#  4r  Jtp 


@PRO 


all IMFOKKATIOBI  COMTAIHED 

"=^  "HJ'B  V ***^  ^ S ’I’  "T  ^ **T**  !_■£  T^ 

m««^^-=  -=-  ^»mIw*B  — = M*^»  ^Hk“  -=•  = “ *“  wl*«  Mffl*W  -= = ♦l**r 

MTE  10-17-2012  BY  65179  DrEH/cs* 


**FAR  43.103(a)  Bilateral  Modification** 


The  purpose  of  this  modification  is  to  incorporate  the  following: 


1)  Special  Provision  on  Commercialization  of  Technology  Developed  Under  Contract 
(Contractor  Retains  Patent  Rights)  (Attachment  1) 


h7r: 


2) 

b7E 

♦ 

employees  .(Attachment  3)  providing  services  under  this  contract. 


3)  TheCOTR, 

is  hereby  provided  with  the  authority  to 

T+orv,  O rx-Tf-li^o 

IdLwiiltalv  ctliU  atlUlUxliiiC  tlK 

111  XXVlll  JLt 

\JJL  Xllia  lYXV^«lilWWVlV/XJI<, 

All  other  terms  and  conditions  of  the  contract  remain  unchanged. 


ALL  IHFORI'IATI OM  COKTAIiED 

HEKEDI  IS  IMCLASSIFIED 

DATE  10”‘17“2012  BY  65179  DHH/ES 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


1.CONTRACTID  CODE 


2,  AMENDMBNT/MODIFIC/MTON  NO. 

Mod  9 


6.  ISSUED  BY 


3.  EFFECTIVE  DATE  4.  REQUISITION/PURCHASE  REQ.  NO. 

03/21/11 


CODE  7.  ADMINISTERED  BY  Clf  other  than  Item  6)  CODE 


PACE  OF  PAGES 

1 I 1 


S.  PROJECT  NO.  jif  applieble) 


FRdfa.-ra1  RirrA?^n  nf  Tnirga^at- -{  gn^ -5  rtn 

Room  6853 

'l?35'-pgm5'yi^nT3~^e . NW 

Washington,  DC  20535 


Same  as  Item  6 . 


(X)  1 9 A.  AMENDMENT  OF  SOUCIATION  NO. 


9B.  DATED  (SEE  ITEM  111 


H |||||||||»|||P|M(^|^tl^|||||||||^^ 


RACryORDER  NO. 


10B.  DA 


f:iill^4:91f: 


Mils 


09/15/09 


1 1.  THIS  ITEM  ONLY  APPLIES  TO  AMENDMENTS  OF  SOLICITATIONS 


CIl  The  above  numbered  solicitation  is  amended  as  set  forth  in  Item  14.  The  hour  and  date  specified  for  receipt  of  Offers  □ is  extended,  □ Is  not  extended. 

Offers  must  acknowledge  receipt  of  this  amendment  prior  to  the  hour  and  date  specitied  In  ^e  solldtatlon  or  as  amended,  by  one  of  the.following  metitods: 

(ajBy  completing  itenfts  8 and  1 5,  and  returning  copies  of  the  amendment;  ib)  By  acknowledging  receipt  of  .this  amendment  on  each  copy  of  the  offer  submitted; 

or  (c)  By  separate  letter  or  telegram  which  Includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVE  AT  THE 
place  DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  of  this  amendment 
your  desire  to  change  an  offer  already  submitted,  such  change  may  be  made  by  telegram  or  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendment  and  Is  received  prior  to  the  opening  hour  and  date  specified. 


12.  ACCOUNTING  AND  APPROPIRATION  DATA  (If  required) 


13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS. 
IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECK  ONE  A.  THIS  CHANGE  ORDER  IS  ISSUED  PURSUAm"  TO;  fSpedfy  authority)  THE  CHANGES  SET  FORTH  IN  ITEM  1 4 ARE  MADE  IN  THE  CONTRACT  ORDER 
NO.  IN  ITEM  lOA. 


B.  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  Isuch  as  changes  in  paying  oHice, 
appropriation  date,  ett;.}  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b).. 


C.  THIS  SUPPLEMENTAL  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHORITY  OF; 


0.  OTHER  (Specify  type  of  modification  and  authority) 

PAR  43.103(a)  Bilateral 


E.  IMPORTANT:  Contractor  n *s  not,  f5c|  Is  required  to  sign  this  document  and  return 

iHiiiiipiiii  mrnmmm 


copies  to  the  Issuing  office. 


14.  DESCRIPTION  OF  AMENDMENT/MODIFICATION  (Organized  by  UCF  section  headings,  including  solicitation/corttract  subject  matter  where  feasible.) 

The  |,mmQ,aa q£ this  modification  is  to  provide  additional  language  In  the  following  section  of 

the  I I documentation  of  the  contract.  Section  H.6  “Travel”  is  hereby  updated  to  the 

following?  For  any  travel  required  under  this  Contract  for  which  the  Contractor  intends  to 
request  government  funding,  the  Contractor  shall  acqu.it*e  written  pi;^0-3pp2;oval  from  the  COTR 
and  verification  of  funding . Travel  to  and  from  the  contractor  facility  or  other  designated 
work  sites  or  travel  within  a 50-mile  radius  of  these  facilities  shall  not  reimbursed.  Any 
travel  required  shall  be  reimbursed  in  accordance  with  the  Federal  Travel  Regulations. 


Except  as  provided  herein,  all  terms  and  corxfitions  of  the  documertt  referenced  in  Item  9A  or  10A,  as  heretofore  changed,  remains  unchanged  and  In  full  force  and  effect. 


TING  OFFICER  (Type  or  print)  , 


J5B.  CONTRACTOR/OFFEROR 


Contracting  Officer 
15C.OATE SIGNED  |16B.  yfjixED  STATESOF  AMERICA 


hS 

hlC 

b7E  - 

16C.  DATE  5Jior*cU 


(Signature  of  person  authorized  to  sign) 


(Signature  of  Contracting  Officer) 


NSN  7S4(W)1-152>8070 
lYevious  aditkm  unusable 


STANDARD  FORM  30  (REV.  io-83) 
Prescribed  by  GSA  FAR  (48  CFR)  53.243 
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ALL  IIJFOBHATION  COITAIHED 
HEPIIH  IS  UHCLAS3IFIED  ^ 
DALE  10"~17“20i2  BY  65179  DIffi/rs 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


1.  CONTRACT  ID  CODE 


2.  AMENDMENT/MODIFICAITON  NO. 
Mod  9 


3.  EFFECTIVE  DATE 
03/21/11 


4.  REQUISmON/PURCHASE  REa  NO. 


7.  ADMINISTERED  BY  (If  other  than  Item  6) 


PAGE  OF  PAGES 

1 I 1 


5.  PROJECT  NO.  (If  applicble) 


CODE 


(X)  9A.  AMENDMENT  OF  SOUCIATJON  NO, 


98.' DATED  (SEE  ITEM  11} 


“T 

•b3 

■ m 

b6 

b7C 

djt  ! ill 


T/ORDER  NO. 


CODE 


(FACILITY  CODE  ^ “ 09/15/09 

11.  THIS  ITEM  ONLY  APPLIES  TO  AMENDMENTS  OF  SOLIClfATIONS 


«J  The  above  numbered  solicitation  is  amended  as  set  fortit  in  Item  14.  The  hour  and  date  specified  for  receipt  of  Offers  LJ  is  extended.  i t 
Offei^  must  acknowledge  receipt  of  this  anfiendnfVBM  prior  to  tlw  hour  and^^d  in  the  solicitatton  or  as  amended,  by  one  of  the  folfowing  m 


Is  not  extended. 


or  (c}  By  separate  letter  or  telegram  which  includes  a reference  to  the  solichstion  and  amendment  rtumbers,  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  REC0VED  AT  THE 
PLACE  DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  of  th»  amendment 
your  desire  to  ch^ge  an  offer  already  subittftted,  such  change  may  be  made  by  telegram  or  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendment,  and  Is  received  prior  to  the  opening  hour  and  date  specified. 

12.  ACCOUNTING  AND  APPROPIRATION  DATA  (If  required) 


13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS. 

IT MODIFIES THE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM T4. 

CHECK  ONE  THIS  CHANGE  ORDERIS  ISSUm  PURSUANT  TO:  (^ecify  aumontyJ  T^  MTI^COOT^ACT  ORDER 

NO.  IN  ITEM  10A. 


B,  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECT  THE  ADMINISTRATIVE  CHANGES  (such  as  changes  In  paying  office, 
appropriation  date,  etc.}  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b). 


C.  THIS  SUPPLEMENTAL  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHORITY  OF: 


D.  OTHER  (Specify  type  of  modification  and  authority) 

FAR  43  * 103  (Ql)  BiliS^tGiirsil 


E.  IMPORTANT:  Contractor  □ is  not,  [3  is  required  to  sign  this  document  and  return 


copies  to  the  issuing  office. 


14.  DESCRIPTION  OF  AMENDMENT/MODIFICATION  (Organized  by  UCF  section  headings.  Including  solicitation/confeact  subject  matter  where  feasible.) 

Th.e  puiTpose  of  this  inodiification  is  to;  (1)  provide  ddditionsl  Lo  Section  H. 9 

"Travel”  of  thel  documentation  of  this  contract.  This  section  is  hereby updated to 

the  following : For  any  travel  required  under  this  ‘Contract  for  which  the  Contractor  intends  to 
request government funding, the Contractor shall acquire written pre-approval from the COTR 
and  verification  of  funding . Travel  to  and  from  the  Contractor  facility  or  other  designated 

^ *4  ^ 

work  sites  or  travel  within  a 50 -mile  radius  of  these  facilities  shall  not  be  reimbursed.  Any 
travel  required  shall  be  reimbursed  in  accordance  with  the  Federal  Travel  Regulations.  (2)  GFE 
sited  on  Letter!  I dated  1/25/11  are  into  the  contract. 


Except  as  provided  herein,  all  tertjts  and  conditions  of  the  document  refemnced  In  Item  9A  or  lOA,  as  heretofore  changed,  remairrs  unchanged  and  in  full  force  and  effect. 
I J SIGNER  (Type~or print)  |1  f..fl AiitiiaiiiJigiiiiitainafiiNiaaagir^CTING  OFFICER  (Type  or  print) 


Contracts  Manager 


15B-  CONTRACTOR/OFFEROR 


Contracting  Officer 


1 5C.  DATE  SIGNED  1 6B.  uj^UED  STATES  OF  AMERICA 


16C,  DATE  SIGNED 


(Signature  Of  person  authorized  to  sign) 


(Signature  of  Connecting  Officer) 


NSN7g4CH)t-1S2-8070 
Previot^  edition  unu^ble 


STANDARD  FORM  30  (REV.  10-83} 
Prescribed  by  QSA  FAR  (48  CFR)  53.243 
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ALL  IMFOmATIOl  COirrMMED 

HEREIl  IS  UlCLASSIFIED  * 

fi5179  DMH/r«i 

m ^siliei  iiar  *a«r  fol  «&»  mm  m \ur  nslw  i wr  iSsr  a»  J<S(»  *1*  JT  mi»  hmr 


25  January  2011 


935  Pennsylvania  Ave.  N.W, 
JEH  Bldg  Room  6853 
Washington,  D.C.  20535 


Attention: 


Contracting  Officer 


Referenc 


Contractor  is  respectfully  requesting  approval  to  Transfer  the  following  Items  to  the  above  referenced 
contact. 


ke  currentlv  on  the  I 

^ I 

^as  previously  on  the  IContract. 


Should  you  have  any  questions,  please  contact  me ; 


b3 

"U  7 rp 

'D  / Ji 


and  the 


b7E 


Contract  Administrator 


Washington,  DC  20535 


23  February  2012 


- 

- 

;b3 

’'1 

-CD 

b7C  ' - 

b7E 

Contract:  | | 

Subject: ' Close  Out  & POP  Update 

Good  Afternoon 


With  this  letter.  I hereby  adjust  the  period  of  performance  for  the  ftinding  on  Line  3 of  Purchase 
Order!  to  31 January  2012.  As  such,  please  proceed  with  the  close  out  of  the  line  of 

funding.  Once  we  have  closed  this  item,  all  residual  funding  will  be  deobligated. 

If  there  are  any  questions  please  do  not  hesitate  to  contact  my  office. 


Sincerely, 


Contracting  Utticer 

Science  and  Technology  Contracts  Unit 


ALL  IHFOPmTIOir  COITAIMED 

jpprpj’  jg  THijr  


DATE  iO-17“2Ul2  BY  65179  DMH/rs 


SF-30  AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 

SF-30  PAGE  2 OF  2 


Awarded:  9/15/09 


Mod  #:  8 

Mod  Effective  Date:  2/15/11 


The  purpose  of  this  modification  is  tp  incorporate  the  following  documents  into 
jContract 


nir  consolidated  price  list  entitled  “Detaile 


FIN  AL”  e-mailed  by 


i 


Pricing  List  (1-5-11) 


to  CO  1/6/1 1 at  9:33AM: 


be 

b7C 

b7E 


The  folly  glieguted  Intellectual  woperty  Assertions  Lettei 


4 


from  CO  2/14/11  at  10:01AM; 
This  modificatioii  also  iiicliides the following actions: 
The  FBI  hereby  exercises  Option  Year  1 of  the 
of  9/1 5/1 0-9/1 5/11: 


-mailed 


Contract  with  a POP 


Addition  of  FAR  Clause  52.209-9  “Updates  of  Publicly  Available  Information 
Regarding  Responsibility  Matters”  JAN  201 1 into  the  Contract. 


All  technical  guidance  is  to  come  from  COTR 
conditions  of|  ~ 


All  other  terms  and 
I Contract  apply.  All  wbrlc  to  oe  pertoried  in  accordance  with 


the  Statements  of  Work.  Contractor  exceeds  funds  at  own  risk. 


Contract: 

Subject: 


FBI  Response  t 


Good  Afternoo] 


0“ October  6, 2011,  Program  Manageij {requested  the FBI eonvert&nfe  originally 

proposed fo^ the amount oq j This 

conversion  was- requested  to  cover  additional  service  hours  not  estimated  in  the  original  proposal. 

stimated  an  additional  under  Phase  2 apdl  Jnder  Phase  3 would  be 

required Inorder to  complete the ongmal f^uirements ofth  Task  Order  (TO). 


On  October  7,  201 1,  the  FBI  requested  provide  additional  information  and  assurances 
demonstrating  actions  taken  by  jto  control  costs  and  share  in  the  financial  responsibility  of 
these  overruns.  Jhe  abyve  referencecp  {Lettej  [provides  the  requested  response.  The 

FBI  appreciates  efforts  to  mitigate  such  risks  in  the  future. 

In  response  to  the  conversion  request  and  this  Letter,  the  FBI  provides  the  following  approvals 


and  assertions: 


010 


nroDOse 


of  funding  fo 


Winter  zuu : the  FBI  provided  equipment  required  in  the  proposal  as  Government 
Furnished  Equipment,  yielding  a savings  of  I for  the  government: 

Mary  201 1 : tbp  FRT  annmvftd  thp.  mnvftrsi  r>n  of  jft 


pnversion oi| prt 

required  under  Phase  1 oi 


DUdget  towards  required  under 

in  April  2011;  

The  FBI  hereby  approves  the  conversion  of  the  re 
budget  towards  the  above  requested 


, requested  by 

Jof  this  original 
for  Phases  2 and  3: 


ine  rBI  understands  thafl 


is  not  requesting  additional  funding  beyond  the  originally 


awarded  TO  value.  Regardless,  the  above  requests  for  funding  conversion  represent  additional 
funding  required  in  excess  of  the  originally  budgeted  funding  for  ks  such. 

is  hereby, recorded  as  cost  overruns  required  to  complete  the 


under  the  TO«  The  FBI  appreciates 


use  nf.management  reserve  and  benefits  from 


other  efficiencies  in  order  to  identify  the  remaining  funds  necessary 
additional  funding  beyond  this  portion  shall  be  afforded  to  complete  these  efforts 

If  there  are  any  questions  please  do  not  hesitate  to  contact  my  office. 

Sincerely, 


is  advised  that  no 


b3 

b6 

b7C 

b7E 


Contracting  Officer 

Science  and  Technology  Contracts  Unit 
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All  Ij  IIJFOP.HATI  nw  FOBrTAIBIED 

■JTX  iffliil  iiHiil  „^„  ,^,  [ffl  ,n,  ,^,  iHiifflimi  iHi  iiiHiii  °iiii“  iHi^  g„„,x  4&  H »£<  ilnimi  -hAw  AH  Amfl  A*r 

HEPlIl  IS  OTCLAS3IFIED 

T*=t  ^ rpt^  in  1 ^ n n 1 n 1 r ^ r 1 ^ o Ti  refn  j nr:? 

1;;^  J4 1 XU  X / X U X ^ Cl  w ^ J X f ? X ILtl/  L o 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


l.CONTRAaiDCODE 


PAGE  OF  PAGES 

1 I 1 


5.  PROJECT  NO.  ((tapplictHe) 


Tmmmmimmmm: 

Mod  10 


3.EFf£aiVeC)ATE 

Jul  6,  2011 


4.  ftEfiUlSITlONyPURCHASE  m.  no. 


6.  ISSUED  BY 


CODE 


7.  ADMINISTERED  BY  (If  other  than  Item  6) 


CODE 


Federal  Bureau  of  Investigation 
I |Room  6853 

* 935  Pennsylvania  Ave.  NW 

Washington,  DC  20535 


Same  as  Item  6 


8.  NAME  ANb  ADDRESS  OF  CONTRAaOR  (No^  street,  county.  State  and  ZIP  Code) 


CODE 


W 


9A.  amendment  OF  S0UCIA710N  NO. 


96.C)AtE5  {s^^iftMW 


lOA.  MODIFICATION  OF  CONTRAa/ORDER  NO. 


|iOB.DAY£C)  (SEE  item  13) 


|FACILITYCODE 

1 iTTHIfflTEM’ONLV  APPLIB  TO  AMENDMENTS  OF  SOLICItATIOMS' 


Sep  15,  2009 


The  above  numbered  solicitation  Is  amended  as  set  forth  in  Item  14.  The  hour  and  date  spKifled  for  receipt  of  Offers 


LJ  is  extended,  LJ  is  not  extended. 


Offers  must  acknowiedge  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  in  the  solicitation  or  as  amended,  by  one  of  the  following  methods: 

(a)By  completing  items  8 and  15,  and  returning  copies  of  the  amendment;  (b)  By  acknowledging  receipt  of  this  amendment  on  each  copy  of  the  offer  submitted; 

or  (c)  By  separate  letter  or  telegram  which  includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVED  AT  THE  PLACE 

DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULTIN  REJECTION  OF  YOUR  OFFER.  If  by  virtue  ofthis  amendment  your  desire  to  change  an  offer 

already  submitted,  such  change  may  be  made. by  telegrarn  or  letter,  pepyided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendment;  andTs  received  pnor  td  the  opening  hour  and  date  speemra. 


12.  ACCOUNTING  AND  APPROPIRATION  DATA  (IfrequUed) 


1 3.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTR  AaS/ORDERS. 
IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECK  ONE 

A.  This  CHAtJdE  6(lKll  IS  ISUtCl  PuftSUANT  T&  (specify  authorityi  Th£  (WANdK  SET  F6RTH  IN  ITEM  14  are  MADE  IN  the  CONTRAa  ORDER 

NO.INITEMiaA. 

■ 

^ f 

c 

□ 

B.  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLECTTHE  ADMINISTRATIVE  CHANGES  (such  as  changes  in  paying  office^ 

appropriation  date,  etc.  ) SET  FORTH  IN  ITEM  14,  PURSUANTTOTHE  AUTHORITY  OF  FAR  43.1 03(b). 

□ 

C " This  sDpJ»lemental  agreement Mntered  into  pursuant  t6  AuTHORmr  or 

0.  OTHER  (Specifylypeofmodiricatlonandauthority) 
FAR  43.103(a)  "Bilateral" 

E.  IMPORTANT:  Contractor  Q is  not,  is  required  to  sign  this  document  and  return  copies  to  the  issuing  office. 


14.  DESCRIPTION  01^  AMENDMENT/MODiRCATlON  ( Organized  by  UCF  section  headings,  including  so/zc/faf/on/contracf  sub/eef  matter  where  feasible.) 


The  purpose  of  this  modification  is  (1)  to  incorporate| 
the  updated  price  list  e-mailed  6/13/11  at  2:58PM  into 

SOW,  terms,  and  ronr^-i  h.-i  png  ? (OA  t-.he  duties  and  authorities  of  the  Contracting  Officer  are 


dated  6/13/11  and 
the  iJ6nt5?aec  in  acedrdance  with  its 


hereby  transferred  from| 
the  same. 


All  other  terms  and  conditions  remain 


Except  as  provided  herein,  all  termsand  conditions  of  the  document  referenced  in  item  9A  or  lOA,  as  heretofore  changed,  remains  unchanged  and  in  full  force  and  effect 
1 5A.  name  Ju6  TiTLE'OF  SI(5KiEr {fypeorprint) 1 1 6A.  NAMg  AND  TITLE  O^gdTfTRACTING  OFHLhH  ' (Type  or  print)  ~ 


b3 

bb 

b7C 

b7E 


Contracts  Manager 


Contracting  Officer 


|i6C.0aT£SicSWd" 


ISB,  CONTBAaOR/OFFEROR 


16B.  UNITED  STATES  OF  AMERICA 


(Signature  of  person  authorized  to  sign} 


(Signature  of  Contracting  Officer) 
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b6 

b7C 

b7E 
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Previous  edition  unusable 
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r 


HEPEIM  IS  OTCL43SIFIED 

DATE  10-17-2012  BY  65179  DlIH/rs 


AMENDMENT  OE  SOLICITATION/MODIFICATION  OF  CONTRAa 


Mod  11 

&iSSUEDBY^ 


Sep  22,  2011 


CODE 


UCONIftAaiOCODE 


:Q.NO. 


7.  ADMINISTERED  BY  0 other  t^an  Item  6) 


PAGE  OF  PAGES 

1 I 1 

[sIFfidl'icfNa  Wappmie) 


CODE 


Room  6853 
Lve.  NW 


Washington,  DC  20535 


Same  as  Item  6. 


8.  NAME  AND  AODRESSOF  C< 


(SBBITEMIV 


r/OROERNO. 


b7E 


10B.DATEO  (SE£tTEMl3) 


CODE 


FAQIiTYCODE 


Sep  15,  2009 


m 

■ 1 The  above  numbered  solfdtetiori  is  amended  as  set  forth  In  Item  1 4.  The  hour  and  date  specified  for  receipt  of  Offers 


r*[  Is  extended,  Q 


not  extended. 


Offers  must  acknowledgeteceiptof  this  amendmsm  prior  to  the  hour  and  date  specified  In  the  solidtation  of  as  amended,  by  one  of  the  following  methods; 

(a)By  completing  items  8 and»l5,  and  returning eopies  of  the  amendment;  (b)  By  acknowledging  leceipl  of  this  amandineni  on  each  copy  of  the  offer  submitted; 

or  (d  By  separate  letter  or  telegram  which  Includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENT  TO  BE  RECEIVED  ATTHE  PLACE 

DESIGNA^D  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  REJECTION  OF  YOUR  OFFER,  If  by  virtue  of  this  amendment  your  desire  to  change  an  offer 

already  submltt^  such.ch^ae  may^  made  by  telegrarn  qr  letter,  provided  each  telegram  or  letter  makes  reference  to  the  solicitation  and  this 
amendment,  andTs  received  prior  & the  opening  hour  and  date  specified. 


(Ifreauirec 


1 3;this  item  only  applies  to  modification  of  contracts/orders. 

IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 


CHECKONE  A.TH)SCHANGEORbe 
NO.  IN  ITEM  1 0A. 


Sp^fyauthofi^) 


Fhin  item  comAUORDi 


8.  THE  ABOVE  NUMBERED  CONTRACT/ORDER  IS  MODIFIED  TO  REFLEaiHE  ADMINISTRATIVE  CHANGES 
appropriation  date,  etc  ) SET  FORTH  IN  ITIM 14,  PURSUANTTO  THE  AUTHORITY  OF  FAR43.1 03(b). 

C ' THIS  SUPPUMS^lALAGReMSt^T  IS  ENtERE&^lfl^URStJAf^T TO  Al)TH61nY 


(such  as  changes  in  paying  ofBee, 


lER  (5pec/5r  ^pe^mo<f//ieof/on  and  authority} 


E IMPORTANT;  Contractor  fSi  is  not. 


Is  required  to  sign  thl« 


maniu 


• section  headings,  inefudmg  sohatauon/contract  subject  matter  wr 


In  accordance  with  FAR  Clause  of  Hne  RFP, 

exercise  Option  Year 2 under the| |Contr» 

as  the  government’s  intent  and  The  fop  tor tnis  C^l 
and  conditions  remain  unchanged and  in  full  effect 


RFP,  the  purpose  of  this  modification  is 
1 Contract  (Block  lOA)..  This  documentation  serves 
:or  tnis  Cation  is  9/15/2011-9/15/2012.  All ’other 


b7C 


1 ^ T”? 

O I E 


Except  as  prowded  herein,  all  terms  and  conditions  of  the  document  referenced  in  Item  9A  or  lOA,  as  heretofore  changed,  remains  unchanged  and  In  folt  force  and  effect 

— rr^rpfm ^ 


ISa  CONTRAaOR/OFFEROR 


iorizedtoslatu 


15C.  DATE  sign! 


16COATESIGNp 
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Prewous  edition  unusable 
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HEKEIN  IS  mJCLASSIFIED 
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Mndificatinn  # 1 | I 

'ask  Order  undei 

The  purpose  of  this  modification  is  to  provide  incremental  fiinding  in  the  amount  of 
for  services  under  the  Task  Order.  Period  of  Performance:  9/14/1 0-9/1 4/1  All 

technical  guidance  to  come  from  , technical  lead  Services  to  be 


b3 

b6 

<L>  / 

■b7E 


The  following_  documents  are  hereby  incorporated  into  the  SOW  for  this  Task  Order  unde 


fb: 


Task  Order  Letter,  Statement  of  Work,  and  accompanying  documents 


d^ost  and  Technical  Proposals  dated  8/9/10; 

, hnical  questions  and  requests  for  clarifications  submitted  8/26/1 0; 

Revisions  dated  9/9/10  Suinmary  Price  Table  and  accompanying 

revisions  to  Technical  Propose,  and  Responses  to  Government ^ Questions; 

FBI  Revised  Responses  to  Conditions  and  Assumptions  (G&As) 

o The  FBI  concurs  with  the  following  C&AaiJL_S-  7, 12, 17, 30, 32,  and  35; 
o C&As  21, 28,  and  29  responses  stand  pei  9/9/10  revisions; 
o Responses  for  all  other  C&As  shall  be  those  provided  in  the  FBI’s  Responses  to 
C&As  for  the  tasking  e-mailed  9/14/10. 


•b3 

b7E 


Ihe EBI the. ,lj  ereby  awards  this  Task  Order  on  the  following  estimates  provided  in| 

Summary  Price  Table”  dated  9/9/10  under  the  previously  agreed  up  on  Cost-Plus 
ixed  Tee  pricing: 


The  Total  estimated  cost  of  this  Task  Order  is 
funding  throughl  ^in  the  amount  o] 


The  FBI  provides  incremental 


do 

b7C 

b7E 


risk.  Invoices  to  be  sent  t< 


;OTR. 


ALL  IIJFQRHATIOH  COMTAimP 

HEREIN  IS  UNCLASSIFIED 

DATE  i0”17“201.2  BY  65179  DHH/es 
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Purchase  Order  Number: 
Modification  # 1 

Task  Order  undeil 


Documentation  Incorporated: 

The  purpose  of  this  nmdifixatkyn  is  to  provide  incremental  funding  in  the  amount  o^ 
for  services  under  the 


technical  guidance  .to.  come  from 


[Task  Order.  Period  of  Performance:  9/14/10-9/14/11.  All 

Services  to  be 


technical  lead 

^ T 

performed  in  accordance  with  the  sow  and  documents  below 
The  following  documents  .are  hereby  incorporated  into  the  SOW  for  this  Task  Order  under 


Task  Order  Letters,  Statement  of  Work,  and 


accompanying  documents  dated  7/13/10: 


FBI 


ost  and  Technical  Proposals  dated  8/9/10; 


technical  questions  and  requests  for  clarifications’  submitted  8/26/1 0: 


i 


Revisions  dated  9/9/10 


Costing). 


Contractor  Bid  or  Proposal  Information  (Revised 


Price  Summary  Table  and  accompanying  Technical  Proposal 


Questions: 


Revisions,  and  Responses  to  Government 

FBI  Revised  Responses  to  Conditions  and  Assumptions  (C&As) 

o The  FBI  concurs  with  the  following  C&As:  1,  5, 12,  17, 29, 30,  and  34; 
o C&As  18, 27,  and  28  responses  stand  pei  ?/9/t0  revisiohs. 


o Responses  for  all  other  C&As  shall  be  those  provided  in  the  FBFs  Responses  to 
C&As  for  th|  fasking  e-mailed  9/14/10; 


•b3 

.Jd6 

b7C 

n?  I? 
'JO  f £j 


h3 

hlE 


Award  Summary: 

The  FBI  the  hereby  awards  this  Task  Order  on  the  following  estimates  provided  iij 


Summary  Price  Table”  dated  9/9/10  under  the  previously  agreed  up  on  Gost-Plus 


Development: 


The  Total  estiniated  cost  of  this  Task  Order  is 
funding  througl  fen  the  amoifiinj 


The  FBI  provides  incremental 


b3 
b b 
b7C 
■b7E 


General: 

Terms  and  conditions  are  those  in  effect  under  the  contract.  Contractor  exceeds  funding  at  own 


risk.  Invoices  to  be  sent  to 


JL  JLV,  i 


ALL  IMFOKHITIOH  COIJTAIKED 
HEFEIW  IS  OTCLAgSIFIED 


DKTE  10-17=2012  BY  65179 


1 y r: 

at  j OBS  I 
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Purchase  Order  Number 


b3 

,b6 
b 7 C 
:b7  E 


Modifier 


ion  # 1 

Task  Order  undel 


The  purpose  of  this  modification  is  to  provide  incremental  funding  in  the  amount  of 

for  services  under  the  LEeriod  of  Performance:  9/14/10- 

technical  leadi 


9/14/11.  All  technical  guidance  to  come  fron 
Services  to  be  performed  in  accordance  withTnc! 


TiocimientS-belo-W. 


Documentation  Incorporated: 

i^Eh&^allmsnn^idpcuments  are  hereby  incorporated  into  the  SO^\?^  for  this  Task  Order  underj 


FBI  Task  Order  Letter,  Statement  of  Work,  and  accompanying  documents 

dated  7/13/10: 

FBlI  ;echnical  questions  and  requests  for  clarifications  submitted  8/26/1 0;  ■ 


Revisions  dated  9/9/10 


Cost  Proposal  Revision  I (9  September  2010) 


Revised  Technical  Proposal  submitted  9/9/10,  and  Responses  to  Government 
Questions; 


FBI  Responses  to  Conditions  and  Assumptions  (C&As)  in| 
Revision  I (9  September  2010): 


Cost  Proposal 


o The  FBI  concurs  with  the  following  C&As: 1,  3, 4,  7, 1 5, 20, 22, 29, 30, 31, 33. 
34.  and  35: 


o C&A  5 - the  FBI  shall,  to  the  best  ofiis^EE 


o 


y support  the  response  provided  in 
the  FBI’s  Responses  to  C&As  for  th^  [tasking  e-mailed  9/14/10;  however, 
for  the  above  PO  fiinding  sources  prevented  the  FBI  from  allocating  all  funding 
on  one  PO  linej  does  not  need  to  invoice  to  these  lines  in  any  specific  order; 

C&A  1 1 - the  FBI  concurs  with  this  statement.  However,  should  this  application 
be  used  for  any  other  work,  costs  associated  with  the  application  shall  be  shared 
by  users; 


D — Responses  for  all  other  C&As  shall  be  those  provided  in  the  FBI’s  Responses  to 


b3 


'-bl 


xii 


Asking  e-mailed  9/14/10. 


A <2  tat  a 

XK/JL  UIJLW 


Award  Summary: 

The  FBI  the  hereby  awards  this  Task  Order  on  the  following  estimates  provided  iri 


Cost  Proposal  Revision  I (9  September  2010)”  under  the  previously  agreea  up  on 
"heed  Fee  pricing: 


1 "^1 

■ o ,:5 


Phase  I: 
Phase  II 
Phase  II 


b6 

b7C 

b7E 
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Purchase  Order  Numbed 
Mndificatinn  # 1 


b j 
bo 


frask  Order  unde: 


b?C 

b7E 


Award  Summary  fCon): 

The  Total  estimated  cost  of  this  Task  Order  is 


funding  through 


The  FBI  provides  incremental 


an  the  amount  oJ 


General: 

Terms  and  conditions  are  thnsp.  in  ftffer.t  nndp.r  the  contract.  Contractor  exceeds  funding  at  own 
risk.  Invoices  to  be  sent  to|  jCOTR. 


MOD  7 
J-FBI-09-21 1 


ALL  IHFOPmTIOH  COHTAIHID 
HEREIN  IS  UNCLASS I FIED 

JL/  A IJCfl  JLU  Xt®  £J1  D-sJXr»il?  jU  4 JLO  / L w 


Thft  nnmnsft  nf  this  modification  is  to  incorporate  the  following:  1)  Add 


equipment  to  the  above  contract.  Pricing  and  specifications  per  quotel 


and 


dated  9/ 


5/10  in  e-mail  on  9/1 6/1 Q at  3:34PM  are  hereby  incorporated  into  the  contrac 


;2) 


m 

1 

, preferably  ^ 

the  , . 

COTR;  3)  The  follow 
and  product/servicC)^ 

ing  product  names  have  been  updated  and  shall  hold  all  contractual  weight  b?  e 
Decification  reauirements  as  agreed  unon  in  nrevious  documentation. 

including  restrictions 

* 



w 

ALL  IHFDBMATION  COHTAIHH) 
HEFSIIJ  IS  UMCLA33IFIED 


DATE  iu-17“2ui^  EY  d5179  Dlffl/cs 

Project: 

Vendor: 
New  PO 

hu 

Previous 

J 

Terms  and  conditions  are  those  in  effect  under  the  contract.  Contractor  exceeds  funding  at  their 

own  risk.  Invoices  to  be  sent  to 

4^ 

VJt  VTw  wTW  VT^ 

♦ 

► <rTSi 

PCM 


Funding  for  items,  quantities,  and  services 
provided  b) 

accordance  with  the  SOW.  POP  lines  1-10: 


identified  in  this  order.  All  technical  guidance  will  be 
COTR  for  this  effort.  Services  will  be  performed  in 
6/2/10-6/2/11  lines  11  and  12:  4/12/2010-4/12/2011. 


b3 

b6 

b7C 

b7E 


@EFT 

mlf-  iJlm  Stf 

@PRO 
Mod  1 


The  purpose  of  this  modifi^tion  is  to  provide  funding  for  items,  quantities,  and  services  in  the 
amount  of The  period  of  performance  for  Lines  1 - 1 0 is  6/2/ 1 0-6/2/1 1 and  for 


training  on  Lines  1 1 and  12  is  4/12/2010-4/1 1/201 L Allwvork  shall  be  performed  in  accordance 
with  the  original  Statement  nf  Work  and  tba  tftrms  and  oonditions  of  the  Contract.  All  technical 


w 

guidance  will  be  providedrby 
exceeds  funding  at  ownfisk.'' 


COTR  for  this  effort.  Contractor 


b3 

•b6 

:b7C 

b7E 


J 

AIL  IMFOPJ'IATIOH  COHTAlijED  I 

HEKEIl  13  ITHCLA^jSIFIED 

’DATE  10-17-2012  BY  65179  DIffl/rs 


OTHER  REPS  - bold  = PO  to  cut  - Notes  from  Discussion 


knd 


6/2/10 


Critical  Unfunded 


ML  IMFOry^IATIOl  COFTAIHED 

mrPF TTiT  ITfrlTT 

DATE  10-17-20I2  .BY  6S179  DIEi/cs 


m 

Unit: 

Short  Title: 

Shortfall  Amount: 

1 

•b  / E 

w 

Account(s): 

Cost  Center: 

r~z — r: ’ 

One-Time  or 
Recurring 

One  lime 

Requirement 

Existing  Contract(s): 

- 

YFS 

K 

Unit  Rank: 

1 

C%.J^ 

3K 

sc  Rank: 

AD  Rank: 

9 

0- 

Description  of  vour  shortfall: 

m 

This  request  shall  provide  capability  not  currently  available  and  identified  as 

1 1 

Why  is  this  critical? 


b3 

b7E 
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